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HE plant operated in connection with the first con- 
tract made by the city of New Bedford, Mass., for 
disposal of its garbage was complained of as a nuisance 
to such an extent that it was abandoned after three years 
After the discontinuance of this plant the 
city entered into an arrangement with the New Bedford 


of service. 


Extractor Company, a subsidiary company of the Ameri- 
can Extractor Company, the contract for 
the remaining part of the time it had to run. The plant 
erected by them has now been in operation for three 
years, and we give herewith a description of it and of the 
process employed. 


to take over 


The collection of the garbage is sublet to A. H. Bar- 
ney, who uses for this purpose metal covered 
wagons, each holding about two cubic yards. Two men 
accompany each wagon. Three collections are made 
each week from May 1 to November 1, and two collec- 
tions each week during the remainder of the year. In 
addition there is an ambulance for the removal of dead 
animals, which undergo the same process as the garbage. 
Each of the wagons makes two trips a day to the dis- 
posal plant, which is located about three miles from the 
city. on the site occupied by the abandoned plant. 
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Upon arriving at the disposal plant the wagons are 
driven into the garbage house, which is a brick building 
30 feet wide by 60 feet long, containing four bays, so 
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that four same time. 
The doors of this house are kept closed at all times, ex- 
cept while the wagons are entering or leaving, so that 
no smell or sour swill from unloading wagons may es- 
cape. After the wagons have been emptied they are 
washed out and disinfected. 

The garbage is shoveled from the wagon through a 
trap on to a grating on the floor below. The garbage 
water passes through the grating to a vault still lower 
from which it is pumped to the hot-water tank 
All metal, tin cans, etc., are removed 


wagons may be unloaded at the 


down, 
mentioned later. 
from the garbage, after which it is shoveled from the 
rack which elevates it to 
the top of the digesters in the main building. This con- 
veyor chain is inclosed in an air and water tight casing, 
which is connected to an exhaust fan which is designed 
to draw the odors from the garbage house to a condenser 
mentioned later. The garbage house is washed out and 
disinfected twice a day, and the same treatment is given 
to the main building once a day. 

The main building of the plant is of brick and steel 
ee 60 by 8o feet, and 74 feet high. The stack 
is 125 feet high. This building contains the apparatus 
re the treatment of the garbage, the first of which in 
the series of operations are the digesters. There are two 
of these, each weighing 45 tons empty and 95 tons 
loaded, and with a capacity of 30 tons per day. They are 
made of cast gunmetal, two inches thick, and corrugated 
on the inside to prevent the sticking of the garbage to 
the sides. In the bottom of each digester are four 1%4- 
inch steam nozzles, through which enters the steam for 
cooking the garbage. 

When ready to be loaded the digesters are partly filled 
with hot water, and then garbage from the conveyor is 
dumped in until they are filled. During the filling the 
steam jets are operated just enough to keep the water 
at the boiling point. After a digester is charged it is 
sealed and the steam pressure gradually raised to 25 
pounds, at which it is held for a period of 2% hours. 
The garbage is cooked under pressure for 3% hours in 
summer and 4 hours in winter. 

After the cooking is completed the steam jets are 
closed and the pressure gradually lowered. The steam 
from the digester is blown into the hot-water tank, where 
it is condensed and at the same time heats the garbage 
water contained therein. The use of the garbage water’ 
for cooking saves the expense of providing other water 


onto a continuous conveyor, 








234 


and at the same time makes it possible to extract the 
grease from it. 

At this point occurs an important operation in the 
process, called the fletation of the grease. Water is 
pumped into the bottom of the tank, and the grease, 
which floats upon the surface, is removed by a pipe at 
separator. The solids 
are prevented by a grating from getting into this pipe. 
After going through the separator the oil is run into set- 
{ling tanks in an adjacent building and finally into a 
storage tank. A three-inch pipe runs from the storage 
tank to a railroad switch near by, where the tank cars 
The oil is forced through the pipe under 


ihe top of the digester to an oil 


are loaded. 
14 pounds air pressure, and 27,000 pounds can be loaded 
into a car in one hour. 

When the oil has been completely removed the water 
is drawn off, and then the discharge pipe at the bottom 
of the digester is opened and the solid matter passes to 
the extractor. This consists of a 16-inch revolving worm 
inside of a casing, which is tight except for openings to 
carry away the water as it is pressed out. The pressing 
is done by means of mechanically operated fins, which 
press into the threads of the worm, forcing the solids 
against the hub and thus extracting the liquor. This is 
quite different from the method usually employed of 
pressing out the liquor by means of a hydraulic press in 
an open room, whereby odors are occasioned. 

The water thus obtained is conveyed to a settling tank 
and the grease removed by flotation. 


The solids are car- 
tied by a closed conveyor to a United States double 
steam jacketed dryer 5 feet in diameter and to feet long. 

After being dried the tankage, which is brown in ap- 
pearance and somewhat caked, is dumped upon the floor. 
It is then shoveled onto a conveyor, which takes it to a 
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disintegrator, where it is finally ground, and then passes 
to a bagging machine, where it is packed ready for ship- 
ment. 

The power plant consists of two Kendall boilers of 125- 
horsepower capacity, working under a pressure of 80 
pounds; one vertical Westinghouse, Jr., 94-horsepower 
engine, making 320 revolutions per minute; one 350- 
gallon Knowles service pump and one 500-gallon fire 
pump of the same make. A Green economizer heats the 
water for the boilers, spring water being used for this 
purpose and stored in a 10,000-gallon tank. Water used 
for other purposes is supplied by artesian wells and is 
stored in a 30,000-gallon tank. Between fourteen and 
fifteen tons of coal are used per week. 

A most important feature of this plant is that all ap- 
paratus from which disagreeable odors might arise are 
connected to a Sturtevant blower. The vapors pass 
through a condenser and thence to the stack, where they 
mingle with the hot gases and from which they emerge 
high in the air. On the day when it was visited by a 
member of our staff no offensive odors were found either 
in the building or anywhere in the surrounding territory, 
although this point was investigated with special care. 
What odors are produced are diffused in the atmosphere 
high above the ground: and are not noticeable in any 
direction. The Board of Health states that the Extractor 
Company has lived up to its contract in every particular 
and that since the new plant has been erected no com- 
plaints of a nuisance have been reported from the resi- 
dents who live in the neighborhood. A few complaints 
have been made of skipped collections, but occasional 
complaints of this kind seem unavoidable in every city. 

The Superintendent and General Manager of the Com- 
pany, C. K. Wheelwright, gave the following informa- 
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tion concerning the operation of the plant: “Besides the 
men who accompany the wagons, eight are employed at 
the plant during the day and two at night, with which 
number we could easily handle twice as much garbage 
as is now received, and would be glad to do so because 
of the increased profits from the by-products. The plant 
is designed to handle 60 tons per day, but at present 
receives on an average only about 18 tons. 

“The population of New Bedford is. about 80,000 (74,- 
362 in 1905, by the State census). There should, there- 
fore, be about 25 tons of garbage a day, according to 
figures obtained in other cities where careful investi- 
gations have been made. The apparent deficiency is 
stated to be due to the extreme economy of the foreign- 
born laborers, who constitute a large percentage of the 
population. 

“Irom each ton of garbage treated there is obtained 
0.2 to 0.23 tons of tankage and from 53 to 60 pounds of 
grease. The tankage is sold to fertilizer companies as 
a base for fertilizer, and brings from $4 to $12 per ton, 
depending upon the amount of ammonia present. The 
grease is sold to soap companies and is used in the manu- 
facture of the finest soaps. In addition to the money de- 
rived from the sale of the by-products, the company has 
a contract with the city whereby it receives $25,500 per 
year for the removal and disposal of the garbage.” 

Analyzing City Garbage 

ONE problem in connection with the study of garbage 
disposal for a city which impresses one offhand as pre- 
senting almost insufferable deficiency is the obtaining of 
anything like an average sample which would at the same 
time be small enough to permit of analysis. In connection 
with the investigation at Milwaukee, Wis., the report 
upon which was briefly abstracted in the February 12 
number, the method of obtaining such an average sample 
is described by Professor Sommer as follows: ‘In order 
to obtain an average sample the city was divided into five 
districts, according to the wealth of the population. It 
was ascertained how many team loads was collected dur- 
ing the same length of time (one month) in each of these 
five districts. When the teams arrived, September 9, 
1907, there were taken as many unit measures (garbage 
cans) of the garbage of each of the five districts as the 
district gave teams within the same time. The garbage 
was poured upon a sloping hard floor and well mixed 
with a spade. 

“In order to determine the amount of liquid which is 
pressed out by the own weight of the garbage, a weighed 
quantity of the mixed garbage was filled into a barrel 
having a double perforated bottom and allowed to stand 
for twenty-four hours, and the liquid which was drained 
off was weighed. 

“The larger quantity of the mixed garbage was piled 
up and quartered down, just as miners do in order to 
obtain an average sample of ore. After each quartering 
the garbage was comminuted with knives and the quar- 
tering and comminution continued until twenty-five 
pounds of garbage were obtained. The liquid pressed 
out by these processes ran down the sloping floor and 
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was collected, measured and each time calculated in the 
right proportion. The remaining twenty-five pounds of 
mixed comminuted wet garbage were brought to the 
chemical laboratory. Here the quartering was continued 
until about two pounds were obtained. 

“The approximate two pounds were accurately 
weighed and heated on a water bath for some days, until 
they appeared dry, and the drying process continued in 
a drying oven at 105 degrees C. until constant weight. 
The loss of weight plus the weight of the liquid (pro- 
portionately calculated for two pounds) which was 
squeezed out by the process of comminution gave the 
total amount of water. 

“The dry garbage was poured in an iron mortar anid 
gave a coarse, brownish-biack powder, somewhat resem- 
bling ground coffee. The chemical analysis was made 
with this powder.” 


Sewage Disposal in Germany 


In a report to the Highway and Sewerage Committee 
of the Sheffield (England) City Council, Mr. C. F. 
Wike, city surveyor, gave an interesting description of 
several features of municipal engineering inspected by 
him last fall. 

In Berlin he was impressed with the elaborateness of 
much of the drainage system, in which he found the work 
to be all high class, carried out with minute attention 
to detail, and with far less regard to economy than is 
necessarily the case in England. He instanced a large 
chamber at an important junction of sewers, which was 
electrically lighted and the walls lined with glazed brick, 
the jointing and facing of which was done with as much 
care as though it formed part of an important public 
building. Intercepting storm-water sewers receive the 
overflow from the combined sewers, which carry the 
house drainage, when the ratio of this to the storm- 
water reaches about 1 to 4. He refers briefly to the 
well-known sewage farm where Berlin’s sewage is 
treated, which was made possible by the enormous sandy 
plains which surround the city; the total area of the 
farms occupying about 40,000 acres, or 62% square 
miles of these, and costing about $8,250,000. One novel 
feature, connected with one of the eight farms into which 
the disposal area is divided, was that a pond of about 15 
to 20 acres was interposed in the effluent channel, in 
which the effluent deposited sewage fungus, worms, 
larvee and other forms of life. Into this pond fish were 
introduced, careful investigation having been made as to 
which species were likely to give the best results. The 
growth of the fish was very rapid, and there is no diffi- 
culty in disposing of them as food. 

At Wilmersdorf, on an area of 85 acres, are con- 
structed six settling tanks with a capacity of 2,500,000 
gallons, a dosing apparatus which feeds 56 circular re- 
volving sprinkling filters, each 63 feet in diameter, and a 
series of settling tanks to receive the effluent from the 
filters; these settling tanks being succeeded by filters 
containing sand of a depth of two feet. 

The sewage of Hamburg, having a volume of 33,000,- 
000 gallons per day, is passed through an immense 
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chamber furnished with a very elaborate system of 
screens which have been patented. The sewage is passed 
first through a large grid, with bars about 3 inches apart, 
into a tank where, as far as practicable, the sand and 
grit are separated from the liquid sewage and lifted by 
The grit so removed is loaded 
The sewage 
then passes through revolving screens consisting of 


means of an elevator. 
into trucks and used for filling low land. 


aluminum bars about three-fifths of an inch apart. These 
catch the solid matters and carry them slowly upward 
from the sewage at a speed of about one inch per minute, 
depositing them upon traveling carriers which convey 
them to boats in the river by which the deposits are 
removed to an island and used for manurial and other 
The whole screening plant is electrically 
The process 


purposes. 
driven, and to a large extent automatic. 
does not involve any contact between the laborers and 
the sewage, and in this respect the result is a favor- 
able contrast to the English method of removing the 
screens ; besides being cleaner it is very effective. 

There seems to be no disposition in Germany to adopt 
the septic tank, the settlement of fresh sewage in open 
tanks being preferred, and Mr. Wike states that English 
engineers also are beginning to believe them preferable. 


Paving and Lighting at Worcester 

Tie city of Worcester, Mass., has experienced the 
same difficulty which has confronted many other large 
and rapidly growing cities, that of congestion of street 
trafhe, and in December last a committee of fifteen was 
appointed to consider this matter, four of which were 
from the Board of Aldermen, five from the City Council 
and six citizens appointed at large. This committee 1s 
studying the movement of cars and traffic and the means 
which it is possible to employ to remedy the present con- 
ditions. It may be found necessary to lay out new streets 
or to change the position of some of the present ones. 

One already being 
widened, and the second section of the work is about com- 
pleted. The third section is to be built this year, and 
Worcester will then have one of the finest boulevards 
The street will have a width of 100 


street, Shrewsbury street, is 


in New England. 
feet for about two and a quarter miles. The double tracks 
28-foot 
On each side will be a 25- 


of the street railway company will occupy a 
grassed space in the center. 
foot macadam driveway, with curbs between each of these 
and the railway space on one side and the sidewalk on 
the other. The sidewalks on each side will be 11 feet 
The trolley poles and electric light poles will be 
It is also proposed to build, 
some time in the future, a causeway across the Quin- 
sigamond River to replace the present roadway at the 
end of Shrewsbury street. This, with the present park- 
ing, will add greatly to the appearance of the river-front. 

Practically all of the street work is done by the city, 
including the laying of new pavements. In this city was 
laid the first Hassam pavement, and about three-fourths 
of a mile of this pavement was laid last. year. Most of 
the pavement is granite block, New Hampshire granite 
being used. A foundation of five or six inches of con- 


wide. 


located between the tracks. 
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crete is used. After the blocks are laid they are grouted 
and a very smooth surface is obtained. The concrete 
costs 53c. per square yard; the blocks, $1.00 per square 
yard; grouting, 22c. per square yard, and laying, 32c. 
per square yard—a total of about $2.67 per square yard. 

The lighting of the city is said by Mr. Knight, the 
Superintendent of Street Lighting and Wiring, to be the 
most uniform of that of any city in the United States, all 
districts of the city being equally well lighted. There is 
said to be no place in the city where it is not possible to 
tell the time by a watch on the darkest night. 

Are lights, gas lamps and gasoline lamps are used. 
There were in service last year 804 Magnetite arc lamps, 
furnished by the Worcester Electric Light Company, at 
a cost of $91.25 per year of 4,000 lamp hours. This light 
has been decided upon for extensions and to replace 
others, after a careful study of their economy and eff- 
ciency. Tests were made of these lamps and of several 
types of open and enclosed ares under uniform conditions, 
and the Magnetite iamps were found to be efficient at 
a distance of 320 feet, while the greatest distance for the 
other lamps did not exceed 240 feet. The Magnetite 
lamps consume between 350 and 400 watts at the car- 
bons at a voltage of 80 to 100 and operate on 4.6 amperes 
per lamp. They operate for 120 hours between change 
of carbons. 

There are 1,292 gasoline lights, which cost approxi- 
mately $25 each per year; also 535 gas lights, costing 
between $27 and $28 per year, furnished by the Wels- 
bach Company. On December 1, 1906, 212.7 miles of 
streets were being lighted, at a cost of $576.50 per mile 
per year, or 8814 cents per capita per year. During the 
interval the number of hours of burning has been doubled, 
as has also the efficiency of the lights. 

In 1902 a law was passed requiring the various com- 
panies having wires in the city to place at least three miles 
in. conduits each year. They have done much more than 
that and at present more than 60 per cent. of the wires 
in the underground area have been placed in conduits. 
This area includes all streets within a radius of two miles 
of the Citv Hall. The electric light company alone last 
vear had more than $600,000 invested in wires and con- 
duits. 





Battle Creek Water Works 

Tus plant draws its water from Goguac lake. Two 
Blake compound, duplex, condensing steam pumps, each 
2,500,000 gallons daily capacity, lift the water 115 feet 
to an 18 by 75 foot standpipe. During over twenty years 
of operation they “have not purchased a new pump, boiler 
or other similar part of the plant.” Meters to the number 
of 3,802 are used on 92 per cent. of the services and 
meter 72 per cent. of the consumption, only 3 per cent. of 
the water sold being unmetered, the remaining 25 per 
cent. being for public use, fires, pump slip, under-regis- 
tration and leakage. Meter rates are 6 to 13 cents per 
1,000 gallons; minimum, $3 a year. In 1907 the income 
from water rates was $37,863.85; from rent of meters, 
$4,048.17; charge for 508 hydrants, $20,320, and for 
other public uses, $6,000, a total of $68,232.02. The 


operating expenses were $14,400.51, and interest on total 
cost, $16,359.43, a total of $30,759.94. 
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Incorporations 


Permanent Office Holders 


A MUNICIPAL employee who has held his position un- 
interruptedly for thirty-six years is, unfortunately, some- 
thing of a curiosity. E. L. Dunbar, the Superintendent 
of the Bay City, Mich., water works, enjoys that distinc- 
tion, having been in continuous service in that position 
since January 19, 1872, and had been Assistant City En- 
gineer for two years previous to that. The secret of it 
he gives as “minding my own business; doing the best 
I knew how.” We know of others, City Engineers and 
Superintendents, who can boast of terms almost as long, 
and from what we know of them we believe the explan- 
ations in their cases would be the same. Politics may 
assist a man in obtaining a position, or even in holding 
over for a term; but the time has passed, if it ever really 
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existed, when it could do more than this. Even poli- 
ticians are generally wise enough to keep their hands off 
of an office-holder who has shown his value in services 
rendered to the city. When they have acquired the ad- 
ditional wisdom to recognize the credit which they do 
themselves by finding and appointing such men, they, the 
city at large and earnest, intelligent office-holders will all 
benefit. Even now, in the majority of cities, Mayors may 
come and Councilmen may go, but those men go on for- 
ever who, in charge of the city’s public utilities, combine 
with ordinary good sense and intelligence, minding their 
own business and doing the best they know how. 


Bond Sales and Cost of Public Work 

30ND sales during the last few weeks indicate that there 
is plenty of money seeking investment in municipal 
bonds, although the rates asked are somewhat higher than 
last year. The largest sale was that of $50,000,000 of 
New York City 4™% per cent. bonds, $40,000,000 of which 
were long-term bonds and sold at 104 to 106. These 
bonds were over-subscribed six times, apparently show- 
ing that in this vicinity there is still $250,000,000 for 
which municipal bonds offer an attraction. During Jan- 
uary more than fifty cities sold bonds, the details of which 
will be given in our next issue. Probably at least an 
equal number made sales, the details of which were not 
made public or have not reached us. These were dis- 
posed of on a basis ranging between 3.70 and 6 per cent., 
averaging about 4.33 per cent. Cambridge, Mass., sold 
$383,000 4 per cent. twenty to forty year bonds at from 
par to 103.63, which was perhaps the best showing of 
the month. 

Most bonds offered in the East this year have been 4% 
to 5 per cent., and in the West, 5 to 6 per cent. It ap- 
pears, from reports from many States, that material and 
labor are now cheaper than for some time past; it would 
therefore be economy to prepare for public work this 
spring, even if 47% per cent. bonds bring no better terms 
than 4 per cent. did last year. As an indication of low 
prices for material, we note that iron pipe in 200 to 1,000 
ton orders was sold in New York State and New Eng- 
land at $23.20 to $24.85 per ton during the last two 
weeks. A year ago the price was $10 to $12 higher. 





State Supervision of Public Accounts 


Tue Constitutional Convention of Michigan, which has 
about concluded the framing of a new State Constitution, 
has included a section providing for State supervision of 
all public accounts, as follows: 


Section 1. The Legislature shall provide by law for the keep- 
ing of accounts by all State officials, boards and institutions, and 
by the officials of all municipal corporations; and shall also 
provide for the supervision and audit thereof by competent State 
authority and for uniform reports of all public accounts to such 
authority. Such systems of accounts shall provide for accurate 
records of all financial and other transactions and for checks 
upon all receipts and disbursements of all such officials, boards 
and institutions; and shall be uniform for all similar boards, in- 
stitutions and municipalities. All public accounts and the audit 
thereof shall be public records and open to inspection. 
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ROADS AND PAVEMENTS 


Municipal Asphalt Plant to Be Extended 

Detroit, Mich.—In looking over the paving situation and 
the probable field for future work, Commissioner J. J. Haarer 
and Superintendent Proctor have come to the conclusion that 
it would be advisable to enlarge the present stationary pav- 
ing plane so that both binder and surface mixtures can be 
turned out at the same time. An estimate of $4,c00 has 
been received from Hetherington & Berner, of Indianapolis, 
for making the necessary changes. A portable plant which 
the city owns and operates can be sold for more than enough 
to pay for the improvements. 

Efficiency of City Paving Plant Doubted 

Fort Worth, Tex.—At a recent meeting of the Third Ward 
Club it was stated that the paving plant which the city had 
purchased or was about to purchase was a white elephant. A 
resolution was passed reciting that from the product of the 
plant 600 lineal feet of pavement had been laid on Broadway 
with the bitumen burned out of it and that the roadway was 
now little less than a black sand street. The plant was char- 
acterized as second-hand and fit for the junk pile, although 
the city proposed to pay $7,500 for it. A committee was 
appointed to investigate and report. 


New Way of Protecting Pedestrians 

Jacksonville, Fla.—In order to protect pedestrians from 
accidents due to defective sidewalks, for which the city would 
be responsible, the Board of Works proposes, on the advice 
of City Attorney J. M. Barrs, to tear up defective walks and 
leave beds of sand for people to walk through or to fence 
the walks off. The city has no funds available at present 
for repair of walks, and, if the property owners do not repair 
them when ordered, the city will adopt measures in order to 
save itself from damage suits. 


Paving by Direct Employment of Labor 

Louisville, Ky.—The announcement that the city would ask 
bids on granite paving blocks, with the intention of having 
them laid by the city forces, came as a surprise to con- 
tractors. This scheme was tried several times during the 
administrations of Mayors Grainger and Barth. Then the 
opponents of the administration denounced the plan because, 
it was alleged, ward workers were put on the payrolls. Now 
it is claimed that the work can be done cheaper by city 
employees and that no attempt will be made to build up a 
political machine. 

Call Brick Paving the Best 


Muncie, Ind.—At a recent meeting of the Commercial Club. 
City Engineer John O. Potter discussed the different kinds 
of street paving and expressed his opinion of their merits. 
In general he urged the paving of many streets to secure 
economy in transportation. He favored brick for Muncie’s 
streets, saying that it costs less than any other, with the ex- 


The chief ob- 


ception of macadam, and it is more durable. 


jection to brick is the noise made by wagons moving over it. 
At the same meeting, Elder Oliver Carmichael of the Board 
of Public Works spoke in favor of brick. City Councilman 
W. D. Carter said that he had seen excellent samples of wood 
block paving in Southern cities. 


Grand Jury Commends Paving System 

St. Louis, Mo.—The conclusion arrived at by the Grand 
Jury which has been investigating the condition of the city 
streets is that they compare favorably with those of other 
cities and that the cost to the taxpayer has not been excessive. 
The action of the Board of Public Improvements in shorten- 
ing the period of guarantee for asphalt and bitulithic pavement 
from ten and seven years, respectively, to five years each, is 
indorsed. The opinion is expressed that too much stress has 
been laid upon the guarantee and not enough upon the in- 
spection and supervision of original construction. The action 
of the Street Department in establishing a laboratory for 
analysis of paving material is approved. The selection by the 
Board of Public Improvements of the kind of paving ma- 
terial, even against the wishes of property owners, is not 
considered an improper exercise of authority. 


To Revive an Asphalt Block Industry. 

Toledo, O.—The Asphalt Block Paving Company is about 
to open its plant and is anxious to again introduce its paving 
in Toledo. It seems that portions of Erie and Superior 
streets were paved with blocks made by the Lake Erie 
Asphalt Company, the former owners of the plant. After 
several years’ wear the paving blocks became dilapidated, 
were found to be worthless and, the company having become 
insolvent, the city was the loser. The present company is a 
branch of Hastings Company, of New York City, which con- 
cern has the reputation of making good blocks, and a sample 
of its material on St. Clair street has done good service. 
Edwin J. Morrison, Vice President of the new company, has 
offered to give bonds to the amount of half the value of 
the work if his blocks are accepted. 


SEWERAGE AND SANITATION 


Co-operation in Building Sewage Disposal Plant 

Clifton Heights, Pa—In accordance with a general move- 
ment against stream pollution, orders were received at a 
recent meeting of the Borough Council from Dr. Samuel 
Dixon, State Commissioner of Health, requesting that plans 
be prepared for a sewerage system and disposal plant for 
the borough. The Commissioner further stated that if the 
borough failed to prepare plans the State would have them 
made at the borough’s expense. A disposal plant must be 
built in order to stop the pollution of Darby and Cobbs 
creeks. A number of boroughs may join and build a disposal 
plant on the Delaware river at a cost of $100,000 or separate 
plants may be built at a cost in the case of Clifton Heights of 
$20,000. Other boroughs which have received similar notices 
are Colwyn, Alden, Collingdale, Lansdowne, Yeadon, Darby, 
Glenolden, Sharon Hills and Upper Darby. 


Public Office Not Always Thankless Task 


Oswego, N. Y.—Resolutions commending the State Com- 
missioner of Health for his action in compelling the city of 
Fulton to install a sewage disposal plant before connecting 
its new sewerage system with the Oswego river were adopted 
at a recent meeting of the directors of the Chamber of Com- 
merce. The river is already receiving a dangerous amount 
of sewage, and addition of that from Fulton was looked upon 
with alarm. 
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Sewage Disposal in Meadville 

Meadville, Pa—The State authorities have granted the city 
until May 1 to present some definite form of disposing of 
their sewage besides emptying it into French creek, and at 
that time a representative of the State Board of Health will 
visit the city to confer with the proper officials on the sub- 
ject. It is known that the State Board of Health is working 
out a definite and comprehensive plan of action looking to the 
final and absolute stoppage of the pollution of the streams 
of the State by the discharge of sewage therein. Ultimately 
the State authorities will insist upon the construction of a 
sewage reduction plant in every city and town of the Com- 
monwealth. 

Sanitary Stages at Summer Resort 

Long Branch, N. J.—An ordinance has been passed to 
regulate the sanitary condition of the public stages of the 
All upholstery must be removed and replaced with 
cane or wood. Every stage must be washed and cleaned 
daily in a manner approved by the Board of Health. The 
fine for each violation of the ordinance is not less than ten 
or more than twenty-five dollars. 


city. 


An Improved Chinatown 

Portland, Ore-—Wonders have been accomplished in the 
way of sanitation during the past four months in Portland’s 
Chinatown, so that a person familiar with old conditions 
would not recognize the place. Hallways have been enlarged 
and lighted; walls have been papered or whitewashed; rooms 
have been enlarged and supplied to admit an 
abundance of fresh air; the number of men occupying one 
room has been limited in accordance with requirements based 
on number of cubic feet of space for each occupant. In the 
beginning of the sanitary campaign health officers were re- 


openings 


ceived with suspicion; now they are welcomed and assisted 
in their work. 


Sanitary Work at Golden Gate 

San Francisco, Cal.—Strict enforcement of the sanitary 
laws upon all residents, raising funds to augment the work of 
the Federal and municipal Health Departments, furnishing 
traps free to applicants, increasing the bounty on rats, rat- 
proofing all buildings, repairing broken and leaky sewers and 
perfect sanitation of Butchertown or its removal beyond the 
county limits, are some of the measures decided upon by the 
Citizens’ Health Committee. Funds raised will be placed at 
the disposal of Dr. Rupert Blue, of the United States Public 
Health and Marine Hospital Service. 


Would Buy Private Sewer System 

Vincennes, Ind—The Board of Works has passed a reso- 
lution recommending that Council purchase the sewer system 
of the Indiana Sewer and Drainage Company, together with 
all its plans and specifications, provided the property can be 
secured at a reasonable price. The company owns a sewer 
on Church street with laterals on several streets, together 
with a pumping station. Recently the company offered to sell 
the city its works for about $18,000. 


Health Education Through Postal Cards 

Washington, D. C.—Dr. William C. Woodward, Health 
Officer of the District, proposes to begin, with the aid of 
postal cards, in accordance with the new postal regulations, 
a campaign of health education. Every letter received at the 
lealth Department is to be acknowledged by a postal card, 
on the face of which will be printed legends relative to sani- 
ation and health. Two of the inscriptions will be as follows: 


Every birth must be promptly reported to the Health De- 
partment. The law requires it, and it is to the interest of 
parents and child that it be done. The public generally is 
requested to see, in so far as it lies within its power, that the 
aw is strictly complied with. 

Clean food can be obtained only from clean markets, stores, 
lairies and eating places having clean equipment and oper- 
ated by clean people in a cleanly manner. 
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WATER SUPPLY 
State Analyzes All Public Water Supplies 

Indianapolis, Ind—Since the completion of the new labora- 
tories for the analysis of water, H. E. Bernard, State Food 
and Drug Commissioner, has announced that the operation 
of his department will include all the water supplies of the 
State and that samples from these will be analyzed at least 
four times a year. Letters have been sent to Superintendents 
of all water works, and, from replies received, it is believed 
that full co-operation will be secured. There are 250 water 
works supplying about half of the population. 


Municipally-owned Water Works Wanted 

Birmingham, Ala.—Advocates of municipal ownership are 
getting active, and at a recent meeting of the Birmingham 
Ownership League the City Council was asked to allow the 
citizens to vote on a $3,000,000 bond issue for the purpose of 
bringing water from the Warrior river. This amount of 
money, it is pointed out, would be sufficient to bring the 
water to North Birmingham and to lay mains through the 
city to supply consumers. The Council has adopted a reso- 
lution favoring municipal water, but called no bond election. 

Will Have Pure Soft Water Soon 

Columbus, O.—Announcement has been made by W. W. 
Jackson, Superintendent of a branch of the Water Works 
Department, that the filtration and softening plant will be in 
operation next July. As soon as the plant is in good running 
order, perhaps by November 1, there will be an increase in 
rates from the present charge of 8 cents per 1,000 gallons to 
either 10 or 12 cents. This is necessary in order to cover 
the cost of works and operation. It will effect a considerable 
saving to many property owners who have cisterns holding 
rain water in their basements which they pump by hydraulic 
lifts, using three gallons of city water to one of rain water. 


Has Arranged for Right of Way 

North Tonawanda, N. Y.—The City Council, after long and 
unsuccessful negotiations to secure a right-of-way for its 
water pipes through the streets of the city of Lockport, has 
made an agreement with an attorney who owns considerable 
property on the streets in question to procure the necessary 
right for the sum of seven cents per linear foot on one street 
and five cents on the other. It is believed there will be no 
difficulty in securing the necessary permission of property 
owners and the improvement will no longer be blocked. 


Good Health Record Results from Pure Water 

Poughkeepsie, N. Y.—Bacterial tests of water give proof of 
the efficiency of the new sedimentation basin. Last year tests 
of water after it passed the filters, which were then over- 
worked, showed several hundred bacteria to the cubic cen- 
timeter; now the tests run about 72 to the cubic centimeter. 
Last year there were thirty cases of typhoid in the city; now 
there are but two. 

Water Pressure Increased 

Wilmington, Del.—The opening of the new Porter reser- 
voir, located on McKee’s Hill, having a capacity of 35,000,000 
gallons, now gives the city an adequate supply of water at 
a good pressure. Water can now be obtained at the top of 
the highest building in the city, while the pressure at the 
street at Sixth and Market is about 85 pounds, whereas 
formerly it was 65. 


Berlin Water Supply Adopted 

Youngstown, O.—Without a dissenting vote, Council re- 
ceived and adopted the report of the special committee which 
reported in favor of the Berlin reservoir proposition. The 
committee reported that they found it the best and cheapest 
supply of water for the city. It was recommended that 
necessary steps be taken to secure the land on which the 
Chamber of Commerce has secured options, and $15,000 
bonds were voted for this purpose. 
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STREET LIGHTING AND ELECTRIC POWER 


Economy in Combining Plants 
Grand Rapids, Mich.—General Manager Samuel A. Fresh- 
ney, of the Board of Public Works, has prepared some inter- 
esting figures of the economy that can be effected by a con- 
solidation of the municipal lighting plant and the pumping 
station. He states that the present cost of the two plants of 
$17,045 yearly will be reduced to $11,022 if they are united. 
Labor and fuel are the principal items which he expects to 
reduce, a saving of about $3,000 being expected in each. 
Move for Municipal Conduits 
Newark, N. J.—The Board of Works has submitted a bill 
to the Legislature designed to vest in the city power to con- 
In addition 
to power to build and operate ducts, authority is given to 


struct and maintain conduits for electric wires. 


acquire subways owned by utility corporations and now in 
use, either by purchase or condemnation. Another provision 
makes it mandatory on the part of a public service corpora- 


tion to use the municipal ducts and pay a rental therefor. 
A New Lighting Proposition 


Portland, Ore.—A proposition to light the city with gas 
Man- 
Pabst, of the company, suggests that the city 


has been received from the Portland Gas Company. 
ager H. M. 
erect its own poles and lay its pipes and wires for both gas 
and electric lights and then let a contract for furnishing gas 
or electricity to the lowest bidder. The Portland Railway 
Light and Power Company is seeking to secure a five-year 
lighting contract. The city has had estimates made for a 
municipal lighting plant, the cost being placed at $550,000. 
The gas company’s proposition offers a third solution of the 
problem. 


Lower Rates to Keep Out City Light Plant 
Sacramento, Cal.—Steps that the city has taken toward a 
municipal lighting plant have been the means of securing a 
reduction in rates for street lighting below what is estimated 
The city has been 
A ten per cent. 


it would cost the city to furnish them. 
burning 8,550 arc lights at $84 a year each. 
reduction is now offered. An estimate of the cost for a 
municipal lighting plant made by Professor Corey called for 
an expenditure of $250,000, and the cost of operating each 
light was only a little below what the city is now paying. 
An uncertain element in the calculation was the cost of fuel 


oil, which it is believed will be higher. 
Benefits from Municipal Plant 
South Norwalk, Conn.—The annual report of the Electric 
South Norwalk 


fifteen years’ experience as showing the following savings: 


Commissioners of sums up the result of 
Street lighting, $37,044.75: consumers of commercial lighting 
and power, $108,105.67; municipal department lighting, $11,- 
237.94; fire alarm system, $3,150, a total in round numbers 
of $160,438. Adding the surplus on hand of $63,537, the board 
reckons a saving to taxpayers and consumers of $223,975. 
The plant cost $161,980. A large but undetermined benefit 
has been derived from the plant in that low rates quoted for 
power has been the means of inducing many manufacturers to 
locate in the city. 


No Stock Increase for Gas Company 

Washington, D. C.—The District Court of Appeals has ren- 
dered a decision on a writ filed by the Commissioners of the 
District to prohibit further proceedings in the Supreme Court 
of the District begun by the Washington Gas Company in 
the matter of their application to increase their capital stock. 
The Court of Appeals declares that the section of the act of 
Congress giving the Supreme Court of the District authority 


to fix the value of the plant as a basis for stock issue is un- 
constitutional as being a legislative rather than a judicial 
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function. This will have the effect of preventing any further 
increase of stock for a period of two years at least. It will 
also prevent a confusion of the question of stock issues with 
that of the price of gas. The Commissioners will continue 
their efforts to have the District Committees of Congress 
reduce the price of gas. The gas company has appealed its 
case to the United States Supreme Court. 


FIRE AND POLICE 


Citizens Should Aid Police 


Atlanta, Ga—The Board of Police Commissioners have 
adopted resolutions asking the citizens to aid the police in 
the apprehension and conviction of violators of prohibition 
laws. Several of the Commissioners declared that many 
ardent prohibitionists have contented themselves with an 
attitude of criticism and have not aided in the enforcement of 
the law. 


Efficient Fire Department 
Lynn, Mass.—With a total of 778 alarms, the fire loss in 
the city during the past year was only $120,179. Since 1905, 
when Chief Harris assumed office, progress in the Depart- 
ment has been steady. Every length of hose now used is 
tested at least once a year and that found in poor condition 
is either thrown out or relined. 


Improved Police Methods at New Haven 
New Haven, Conn.—Chief of Police Henry D. Cowles, in 
his first annual report to Mayor James B. Martin and the 
Police Commissioners, made a 
He wishes to have 


newly-organized Board of 
number of important recommendations. 
an Italian officer on the force, as there is no one on the force 
who speaks that language. Other recommendations are: An 
increase in the mounted force for the purpose of regulating 
street traffic: the adoption of the Bertillon system in the de- 
tective bureau; the photographing of crooks in the police 
building instead of several blocks away, as at present. 


To Stop Defective Wiring 

Racine, Wis.—Because of the disastrous fire in Racine in 
the Alshuler block, Mayor Horlick, James Cape, the Fire 
Marshal, and John H. Owens, Electrical Inspector, have 
decided to bring the matter of defective wiring to the atten- 
tion of the City Council for prompt action. It is believed by 
many experts that defective wires caused the blaze and that 
many other buildings in the city contain wiring improperiy 
done. 


Badges for Volunteer Firemen 

Rome, N. Y.—Chief of Police Barry has recommended that 
badges be issued to volunteer firemen. The police have had 
trouble with men who jump the fire lines saying that they 
are firemen and then get into stores and purloin unguarded 
articles. About 170 badges costing 50 cents each would be 
required. Each fireman should pay for his badge, but the 
money should be refunded to him in case he leaves the De- 
partment. 


Sick Policemen Must Receive Full Pay 

Trenton, N. J—City Solicitor Charles E. Bird has rendered 
an opinion to the effect that a Board of Police Commissioners 
has no right to allow policemen only half pay during illness, 
the other half going to police pension fund. The power of 
Commissioners to make deductions from salaries relates only 
to instances of misconduct or omission of duty and to acts 
which way be termed offenses or such as are calculated to 
impair the efficiency of the force and therefore deserving of 
punishment, and not to the involuntary failure of the officer to 
meet the requirements of the law by reason of sickness or 
disability. As long as an officer is a member of a Depart- 
ment he is entitled to receive pay. 
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City Stops Making Fire-Alar.n Boxes 

San Francisco, Cal—The Department of Electricity has 
been directed to cease manufacturing fire-alarm boxes by the 
joint Police and Fire Commissions, it having been shown that 
Chief Hewitt had been making the boxes for years at a cost 
greatly in excess of their cost in the market. The Labor 
Council protested against this action on the ground that the 
boxes should be made at home rather than bought out of 
town. 

Horseless Fire Apparatus for National Capital 

Washington, D. C.—It is likely that in the near future 
Washington will have horseless fire engines. Commissioner 
H. B. F. Macfarland is anxious to install motors for the var- 
ious fire apparatus and is making a thorough study of the 
subject. In this connection he sent a letter to Chief Wm. 
T. Bell asking him to prepare a special report showing 
whether there is any horseless apparatus which can now be 
used in the District of Columbia with profit, and the cost. 


GOVERNMENT AND FINANCE 
Municipal Elections Bill 


Boston, Mass.—The municipal elections bill proposed by 
Dr: 
namely: 


Prince and others contains four general principles, 

To forbid National and State organizations as such to take 
part in municipal elections, and to have the names of such 
parties on the ballots. 

To permit such party organizations to take part in elections 
and to prohibit the use of the party name on the ballot. 

To permit the formation of separate civic parties such as 
might come under the designations of Progressives, Conserv- 
atives, Reform, Municipal Ownership, etc., and to permit the 
designation of such civic parties on the ballot, and 

To permit such civic parties but not to allow any designa- 
tion on the ballot. 


Change of Fiscal Year 


Cambridge, Mass.—In changing the fiscal year so as to 
make it begin April 1 instead of December 1, financial diffi- 
culties have arisen. According to Auditor Upham, the run- 
ning expenses of these months will be $867,962. To add this 
to the taxes and make the bills for sixteen months would be 
too much of a burden. It is proposed to issue bonds running 
ten years for $300,000 and use a working capital of back taxes 
for the balance. During the investigations, the fact comes 
out that the city has been living beyond its means for several 
years and that the limit of $12, exclusive of county and State 
taxes, is insufficient to run the city properly. An effort will 


be made to have the limit raised to $13. 


Difficulties of Code Revision 
Fort Worth, Tex.—Of 856 ordinances now on the city code 
book, at least thirty are dead or ineffective, according to 
Assistant City Attorney A. 
the City Commissioner, has spent a month reviewing them. 


B. Curtis, who, at the request of 


Probably twelve ordinances are invalid because they vary in 
penalties with the State statutes covering the same matters. 
Prominent among this number are those covering the liquor 
About required to 
straighten out the code. 


trade. fifteen new ordinances will be 


Duplicate Tax Payments 


Paterson, N. J—The Board of Finance has directed that 
hereafter all excess moneys which come into the hands of the 
Keceiver of Taxes from duplicate payments of taxes be 
turned over to the City Treasurer and deposited to the credit 
of the city. This has been the method followed by Thomas 
Flynn, the present Tax Assessor, but his predecessors, when, 
by inadvertence, taxes were paid in duplicate, deposited the 
amounts to the credit of their personal accounts and re- 
turned the money advanced. It is believed that there are 


still moneys accumulated by previous Tax Collectors which 
have never been paid over to the city. 
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Trades Assembly Uses Referendum 
Dallas, Tex.—The Dallas Trades Assembly has circulated 
petitions and secured the necessary signatures to insure the 
reference to voters of three proposed ordinances, namely: Es- 
tablishing a 2-cent fare for passengers standing on crowded 
cars; installing a municipal lighting plant, and fixing the 
minimum rate of wages for city employees at $2. 


REFUSE COLLECTION AND DISPOSAL 


Must Use Closed Garbage Cans 

East Orange, N. J.—Complaints have been received by 
Council about the scavenger service and it is said that 80 per 
cent. of the householders are violating the ordinances in 
failing to place garbage in closed cans. It was decided to 
have cards distributed with the rules regarding refuse col- 
Aiter March 15 
will be strictly enforced. 


lection. every provision of the ordinance 


Waste Paper Baskets in French Capital 


Paris, France.—The boulevards of Paris are to be supplied 
with waste paper baskets. For some time past large iron 
receptacles have been placed in various parts of the Bois de 
3oulogne, with an inscription requesting promenaders and 
others not to leave sandwich papers, newspapers and other 
débris on the walks and avenues. The experiment has suc- 
ceeded admirably and the system will be extended to the 


grand boulevards. 
Will Prevent Dumping of Refuse in Erie Canal 

Rochester, N. Y.—Action to prevent the dumping of ashes, 
garbage and waste in the Erie canal during the winter when 
the water has been drawn off, has been taken by State Super 
intendent of Public Works Stevens. The greatest offenders 
in this matter are tenants or owners of property abutting 
on the canal, but they are not easily caught in the act. How- 
ever, it appears that many of these properties have sheds 
encroaching on the State’s right-of-way. The hint has been 
given to these property owners that, if they do not find some 
way to prevent the use of the canal as a dumping place oppo- 
site their properties, all encroaching structures will be re- 
moved. 


PARKS AND CITY BEAUTY 


City Will Have Twenty-two Playgrounds 
Cleveland, O.—The number of playgrounds in this city will 
be more than doubled by the end of the year. Seven new 
lots will be bought and five locations already seiected will 
By next year twenty-two playgrounds 
the of Cleveland. Of the 
grounds operated last year four were in the smaller parks and 


be equipped soon. 


will be available for children 


five were on corner lots, three of which were leased. ob 


Memorial Band Stand “hve d 

Cleveland, O.—The trustees of the Conrad Mizner Memor- 
ial Association, wishing to erect a suitable monument to 
commemorate the work of Mr. Mizner in connection with 
the establishment of band concerts in the public parks, have 
concluded that a band stand in one of the parks would be 
They have asked the City Council 
to add $4,500 to the $1,500 they have raised largely among 


an appropriate structure. 


school children, and erect a band stand, the only condition 
being that a memorial tablet be placed in the building, 


Playgrounds for Men and Women 


Lynn, Mass.—The Park Commissioners have under con- 
sideration a plan proposed by Olmsted Brothers for: devel- 
oping the Little river property so as to provide playgrounds 
for men and women, as well as children. The plan is to 
divide the playground in two sections along the line of the 
Saugus branch railroad, devoting the northern portion to men 
and boys and the southern portion to women and children. 
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The men’s section will have an open-air gymnasium and a 
locker house. There would be room for several ball fields, 
as well as space for other sports. Shaded walks would encir- 
cle the playgrounds. The southern section would be divided 
into a section for women and one for children. An open-air 
gymnasium with lawn for basketball and other games would 
be provided. For children a wading pond, sand courts, 
gravel area, and miscellaneous apparatus are designed. 


Park Department to Control Its Police 


New York, N. Y.—Commissioner Bingham has announced 
that he would turn over to Henry Smith, Commissioner of 
Parks, on the latter’s demand, the arsenal police force. The 
Central Park policemen will thereafter take orders from the 
Department of Parks, and will be separate from the rest of 
the police force. Section 313 of the city charter requires that 
police be assigned to the Park Department’s uses. Central 
Park hitherto has been patroled like any other precinct. The 
arsenal has been a police station under the charge of the 
Police Commissioner, just like other stations. 


Evergreen Trees Along Road 


Phoenix, Ariz—Property owners of the McDowell road 
district recently held a meeting and discussed the feasibility 
of co-operative action in planting evergreen trees on both 
sides of the road. Action is especially desirable on that street 
because it will form an important section of a twenty-five- 
mile boulevard, the rest of which is to be cared for by the 
United States Government and the Central Avenue Road 
District. The sentiment of the meeting was that the in- 
creased valuation of the property would more than repay for 


the expense. 
RAPID TRANSIT 


Monorail Between Washington and Baltimore 

3altimore, Md.—It is reported that the American Monorail 
Company, a Baltimore concern, proposes to build a monorail 
line between Washington and Baltimore. It is asserted that 
the company has the necessary capital and that rights-of-way 
have been procured for a large part of the distance. The 
estimated cost is $25,000 per mile, or about $1,000,000. The 
system includes a long, narrow car, running on a single 
T-rail, spiked to the ties in the usual manner, by which sys- 
tem the inventor claims a possibility of attaining and main- 
taining a speed of 100 to 150 miles per hour with perfect 
safety and comfort to the traveler. 

Public Utilities Franchises in Ohio 

Columbus, O.—The original Schuler bill providing for a 
Commission of three members to pass on all public service 
corporation franchises, their approval being subject to a 
referendum vote, has been amended by the author. Having in 
view the probable effect of the referendum feature, Mr. 
Shuler is now of the opinion that the commission would be 
useless. Accordingly the amended bill provides that all mu- 
nicipal public utilities franchises shall be granted by City 
Councils, but always subject to vote of the electors. Fran- 
chises are to be indeterminate as to length, and Councils will 
be authorized to regulate rates and service. Authority is to 
be given the State Railroad Commission to prescribe the 
amount of stocks and bonds to be issued by new public ser- 
vice corporations, the issues to be in consideration of three 
things—cash, services or material. 


Report on Improved Trolley Services 


Newark, N. J—A report on trolley service, based on ob- 
servations made in Buffalo, Rochester, Syracuse, Utica and 
Montreal, has been submitted to the Board of Works by 
Inspector Joseph Crawford. The sale of six tickets for 25 
cents, the issue of Montreal style of transfer, good on any 
line except that on which it is issued, and the use of pre- 
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payment cars are recommended. Mr. Crawford says he has 
counted forty-four persons get on a pre-payment car in fifty- 
one seconds, the wide platform, which allows three persons 
to enter at one time, making this possible. The difficulty 
about making change is overcome in Buffalo by making a 
passenger having a coin to change step aside until others 
with the exact fare enter. When the passenger who has 
asked for change receives it, the seats may be occupied. Out 
of 220 passengers counted by Mr. Crawford, but three asked 
for change. This is partly in consequence of the use of 
tickets. 
Big List of Railroad Accidents 

New York, N. Y.—The Public Service Commission has re- 
ceived a report showing the accidents on railroads within 
the limits of Greater New York during the month of January. 
The total number of accidents was 3,921, from which 44 
deaths resulted. Other details are as follows: Car collisions, 
170; persons and vehicles struck by cars, 934; boarding, 479; 
alighting, 416; contact with electricity, 341; other accidents, 
1,888; total, 3,921. Of this number the following were injur- 
ies to persons: To passengers, 1,444; to persons not pas- 
sengers, 570; to employees, 486; total, 2,500. 


MISCELLANEOUS 


Municipal Stable Purchased 

Evansville, Ind.—Agitation for a municipal stable has been 
terminated by the purchase of a private stable containing over 
sixty stalls for the sum of $5,150. There is sufficient room in 
the stable and yard to house a whole street sweeping plant 
if the city should decide to clean streets with its own forces. 
There is also storage room for pipes for the Water Works 
and miscellaneous materials for other Departments. The city 
now has sixteen horses in the Water Works and Street De- 
partments and a number of wagons. 


Anti-smoke Campaign 


Louisville, Ky.—City Health Inspector Thomas J. McCann 
is carrying on a campaign against offensive smoke producers 
which will eliminate 75 per cent. of the nuisance of soft coal 
smoke by next November. At present not over 25 per cent. 
of the manufacturers use practical smoke-consuming devices. 
Mr. McCann will enlist the support of local organizations 
in bringing about reform, as was done in St. Louis, where 
the manufacturing conditions are much the same. No par- 
ticular kind of smoke-consuming devices will be required, but 
those already doing effective work will naturally be models 
for new installations. 


City Market Finances 

Newark, N. J.—In hopes of decreasing the deficiency in 
revenues so as to provide sinking funds to cancel an issue 
of $300,000 market bonds made a number of years ago, the 
Committee on Public Markets will, if there are no legal ob- 
jections, erect an annex at one end of the market plaza. The 
building will be 120 feet long, containing fourteen stands, and 
cost $7,000 or $8,000. Such a building would increase the 
charges for maintenance and supervision very little and would 
go a long way towards paying the deficiency of about $10,000, 
which otherwise would have to come out of the tax levy. 


Two Plans for Milk Control 


Washington, D. C—Two bills are pending before the Sen- 
ate Committee for the regulation of the sale of milk and 
cream in the District; one bill was prepared by the Com- 
missioners, the other by the Dairymen’s Association. The 
Commissioners’ bill gives them practically every power of 
regulation. The dairymen’s bill gives definite authority to 
a Board of Dairy Control. The dairymen claim that the 
Commissioners’ bill confers on the Commissioners legisla- 
tive power, something that has never been done before. 
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LEGAL NEWS 


A Summary and Notes of Recent Decisions—Rulings 
of Municipal Interest 


MUNICIPAL FRANCHISE TAX 


City of Baltimore vs. United Railways & Electric Co. of 
Baltimore.—Acts 1882 provided that in lieu of the 12 per 
cent. tax theretofore paid, certain street railway companies 
should pay the city of Baltimore for the use of the park 
fund a tax of 9 per cent. on their gross receipts accruing from 
the passenger travel on the railways within the city limits. 
Acts 1888 provided that all streets, etc., in the annex, which 
shall have been legally condemned as streets under the provi- 
sions of the statutes relating to streets in Baltimore County, 
shall be held to be validly constituted streets of Baltimore 
city in all respects as if the same had been legally condemned 
as such by the Mayor and City Council of Baltimore. Act 
1894 provided for an inspection of the books of the railway 
companies by the Park Commission, and that on default of 
any of the companies operating street-railway lines within 
the present city limits in the payment of the park tax of 9 
per cent. of gross receipts for all street-railway lines within 
the present city limits, a penalty of 30 per cent. should be 
imposed. Held, that, the tax having been imposed as an 
equivalent for the grant of the privilege to use the streets 
for railway purposes, a street railway company was not liable 
to pay a tax on gross receipts derived from passenger traffic 
on lines within the city limits constructed on the company’s 
private rights of way.—Court of Appeals of Maryland. 


REMOVAL OF FIRE OFFICIAL 


People ex rel. Lazarus vs. Coleman et al., Board of Fire 
Commissioners.—Under Elmira City Charter, Laws 1894, 
making it the duty of the Board of Fire Commissioners to 
appoint a Chief Engineer and such Assistant Engineers as 
necessary, and providing that the Chief Engineer and an 
Assistant Engineer so appointed might hold their respective 
positions during good behavior or until the Board, by unani- 
mous vote, should decide that such Chief Engineer or Assist- 
ant Engineer was incompetent, but that in case of miscon- 
duct they might be removed by a majority of the Board, 
where the First Assistant Engineer was removed and his 
office abolished, but by the same resolution of the Fire Com- 
missioners another office was created having substantially the 
same duties, the changes being merely colorable, to permit 
the Commissioners to remove occupants of that and other 
positions and substitute others, the First Assistant Engineer 
was entitled to reinstatement—New York Supreme Court. 


STREET RAILROADS—RIGHT TO USE STREETS 


State ex rel. Caldwell, Co. Atty., vs. Citizens’ St. Ry. Co.— 
Where the electors of a city are invested with the power of 
extending to a street car company the right or privilege of 
entering on the streets of the city, an irregular exercise of 
such power will not, under all circumstances, be held void. 
Where the company, under the belief that it is authorized so 
to do under the vote of the electors, expends money in the 
construction of its line, consideration of public policy may 
require the court to protect it in the possession and use of 
its road so far as constructed and in operation, when its right 
to the use of the streets of the city is brought in question. 
The right of a street car company to occupy the streets of 
a city with a line of street railway, granted by a vote of the 
electors, is, if nothing more, a license coupled with an in- 
terest, and such license is transferable—Supreme Court of 
Nebraska. 


ELECTRIC WIRES—USE OF STREETS 


Beaumont Traction Co. vs. Birch et al—A city has the 
right to permit the use of its streets for the erection of poles 
and feed wires for use in connection with a street railway 
system.—Court of Civil Appeals of Texas. 


OCCUPATION AND LICENSE TAX 


City of Monett vs. Hall—The State may collect an ad 
valorem tax on property used in a calling, and at the same 
time impose a license tax on the calling, and this power may 
be delegated to municipalities, as is done by Revised Statutes, 
authorizing municipalities to require merchants to pay an ad 
valorem tax, and by Section 5857 authorizing municipalities 
to collect a license tax on the occupation of retail grocers, etc. 
—St. Louis Court of Appeals. 
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RIGHT TO TAKE BERTILLON MEASUREMENTS 


Gow vs. Bingham et al.—Penal Code and Greater New York 
Charter, Laws 1901, make it the duty of the police to “spe- 
cially preserve the public peace, prevent crime and detect and 
arrest offenders.” Charter authorizes the Police Commis- 
sioner to make such rules, orders and regulations as may be 
reasonably necessary to effect a prompt and efficient exercise 
of the powers conferred on him by law. Laws 1901 makes it 
the duty of every member of the police force of the City of 
New York, immediately on the arrest of a prisoner, to convey 
him before the nearest sitting magistrate, to be dealt with 
according to law, and Penal Code provides that “on the deter- 
mination of a criminal action in favor of accused, photographs, 
plates,” etc. taken of him by any police officers shall be 
returned on demand. Code Criminal Procedure provides that, 
when a prisoner is arrested for a bailable offense, he shall 
be taken without unnecessary delay before a magistrate, 
and may give bail at any hour of the day or night, and shall 
not be subjected to any more restraint than is necessary for 
his arrest and detention until produced before the court or 
magistrate. Held, that the Police Department of the City of 
New York had no authority to take a person accused of an 
offense into custody after he had been arraigned and admitted 
to bail, and take his photograph and measurements for the 
records of the Police Department under the Bertillon system. 
—New York Supreme Court. 


LIABILITY FOR ACT OF POLICEMAN 


Shinnick vs. City of Marshalltown.—Where a city’s police- 
man, at the direction of the Mayor, placed a rope across one 
of its principal streets to stop travel at that particular point, 
it was no defense to the city’s liability for injuries to a 
traveler who ran into the rope that the city was not liable for 
the act of the police officer, though pursuant to the Mayor’s 
instructions. Notice of the erection of an obstruction in a 
street to the Mayor of the city is notice to the city. A city 
being bound to keep its streets free from nuisances, ultra 
vires, is no defense to a city’s liability for injuries to a traveler 
by falling over a rope stretched across a street.—Supreme 
Court of Iowa. 


NEGLIGENCE OF DRIVER OF FIRE DEPARTMENT 


Higgins vs. City of Superior.—The city officers’ neglect of 
duty in retaining an incompetent and reckless driver to take 
charge of a team connected with the city’s Fire Department 
constitutes no legal ground for holding the city liable for the 
damages resulting therefrom. A city is not liable for injuries 
sustained through the negligence of a driver in charge of a 
team connected with the city’s Fire Department, he being 
engaged in the performance of a public service.—Supreme 
Court of Wisconsin. 


REINSTATEMENT OF POLICE OFFICER 


Cross vs. City of New York.—An Inspector of Police who 
is reinstated is entitled to the salary attached to the position 
from the date of the order of reinstatement to the date of the 
resumption of his duties as Inspector—Supreme Court, Ap- 
pellate Division. 


TELEPHONE WIRES IN STREETS 


City of Texarkana vs. Southwestern Telegraph & Tele- 
phone Co.—Under Sayles’ Annual Civic Statute, 1897, pro- 
viding that corporations created to construct and maintain 
magnetic telegraph lines may set their poles, piers, abut- 
ments, wires and other fixtures along, upon and across any 
of the public roads, streets and waters of this State so as 
not to incommode the public, a telegraph and telephone 
company may maintain its wires and poles in the streets 
of a city subject to municipal regulation as to location of 
poles and height of wires and obstruction of streets, re- 
genders of articles, giving City Councils the exclusive con- 
trol over the streets, alleys, and public grounds and highways 
of the city, and to abate and remove encroachments or ob- 
structions thereon, since repeal by implication is not favored 
in law, the statutes are always so construed, if possible, 
that all parts may stand. The power of a City Council to 
regulate the disturbance of the surface of its streets and 
alleys as against telephone companies, being conferred -by 
the Legislature, is nondelegable; and hence an ordinance 
requiring every person making any “improvement * * * 
involving a disturbance of the surface of any alley, street 
or sidewalk,” to obtain a permit therefor- from the. City 
Marshal if disturbance is deemed necessary, is void atleast 
so far as it allows the City Marshal to determine when 
permits are necessary.—Court of Civil Appeals of Texas. 
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ELIGIBILITY OF MAYOR—POLL TAX 


Frost, Mayor of Athens, vs. State ex rel. Clements.—Under 
Constitution of 1901, levying a poll tax upon all men over 
21 years of age and under 45 and not exempt, and providing 
that it shall be due October 1 of each year and delinquent 
February 1 following, the tax payable October 1, 1906, was a 
liability during the preceding year; and, hence, though re- 
spondent became 45 years of age on that day, he was liable 
for the tax payable then, and, not having paid it on or before 
February I, 1907, was not a qualified voter at an election held 
April 1, 1907, under Constitution 1901, providing that to en- 
title one to vote he must have paid on or before February 1 
preceding the election at which he offers to vote all poll taxes 
due from him for 1901 and subsequent years, and hence, under 
the Athens charter, providing that one to be eligible to the 
Mayoralty must be a qualified voter under the State laws 
when elected, he was ineligible for election as Mayor.—Su- 
preme Court of Alabama. 


TELEPHONE FRANCHISE 


City of Plattsmouth vs. Nebraska Telephone Co.—A city 
ordinance extending to a telephone company the right to 
use the streets, alleys and public grounds of the city in the 
construction, operation and maintenance of its plant or sys- 
tem, and which does not, in any of its provisions, indicate an 
attempt to exclude other like corporations or companies from 
a like privilege, is not the grant of an exclusive right or 
privilege. The authorities of a city or incorporated town or 
village may grant to a telephone company the use of the 
streets, alleys and public grounds of the municipality for 
constructing and maintaining a telephone system therein; 
such use of the streets, alleys and public grounds being for 
a public purpose. When an ordinance of a city has invited 
investments and expenditures, which are made in good faith 
and in reliance upon it, the city authorities, if the use be a 
public one, cannot arbitrarily impose by subsequent regula- 
tions, without necessity or the demands of public con- 
venience, additional burdens upon the company which are 
clearly beyond the reasonable exercise of the police power. 
—Supreme Court of Nebraska. 


DEFECTIVE DRAINS 


City of McCook vs. McAdams.—In an action brought 
against a city by a property owner for damages occasioned 
by the failure of the city to keep in repair an artificial drain- 
age system, constructed by it, whereby surface water was 
diverted from its natural flow during a rainstorm and cast 
upon his premises, the defendant pleaded a general denial 
and that the storm was of such unprecedented character as 
to constitute the act of God. The jury were instructed, in 
substance, that if they found that the defendant was guilty 
of negligence in failing to keep the drainage system in repair 
the burden of proof was in that event upon the defendant to 
establish by a preponderance of the evidence the defense that 
the storm was of sufficient violence to have caused the dam- 
age sustained by the plaintiff without the concurrence of such 
negligence. Held, that such instruction was not erroneous. 
Supreme Court of Nebraska. 


QUALIFICATION FOR MAYOR 


State ex rel. Goodgame et al. vs. Matthews.—The Supreme 
Court takes judicial notice of a town’s charter. Where, under 
a town charter, the only qualification requisite to hold the 
mayoralty is bona fide citizenship in the town for two years 
next preceding election, that one is not a qualified elector 
does not disqualify him for the office. The Legislature 
may prescribe, as the sole qualification to become Mayor 
town, bona fide citizenship in the town for two years 
preceding election.—Supreme Court of Alabama. 
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MUNICIPAL APPLIANCES 


Improved Water Level Gauges 


Ir is often advantageous in hydraulic engineering to regis- 
ter automatically the fluctuations in height of water in head 
and tailraces, rivers, reservoirs, canals, sewers, forebays, etc. 
Many devices have been used for this purpose, but in practice 
troubles have resulted from mechanical complexity, difficulty 
of installation and the effect of cold weather on this appa- 
ratus. These objections, it is claimed, have been overcome 
in the Bristol Water Level Gauge by using air pressure for 
transmitting the motion. A double bell casting is located 
permanently at the lowest point to which the water will 
fall. Between the halves of the bell a diaphragm of thin 
sheet-rubber is placed so that the water pressure below 
compresses the air above, this pressure being transmitted 
through a flexible copper tube to the recording portion. All 
moving parts are eliminated, except the rubber diaphragm, 
which is permanently located below the freezing point in the 
water. The recording portion may be located at any con- 
venient distance from the water and can be equipped with 
either daily or weekly charts of almost any capacity. The 
gauges are made by the Bristol Company, Monadnock Build- 
ing, Chicago, Il. 


Steam Turbine Pumps and Dynamos 


Dre LaAvaL STEAM TURBINE Co., Trenton, N. J., manufac- 
tures different types of high-grade turbine and motor-driven 
machinery. The turbine has a single wheel, in the periphery 
of which are inserted a number of milled buckets, which 
are held in place by means of bulb shanks. The steam 1s 
delivered against the buckets at a high velocity due to its 
complete expansion in the diverging nozzle, the initial pres- 
sure being gradually reduced at each increasing section of 
the nozzle to a final pressure, either atmospheric or that of a 
condenser. The speed of the turbine wheel is reduced by 
helical gearing to a shaft speed of 600 to 3,000 revolutions 
a minute. The high speed makes the turbine an efficient 
device for operating centrifugal pumps, dynamos and motors. 


Jones Underfeed Stoker 


OnE of the efficient devices for doing away with the smoke 
nuisance is the Jones Underfeed Stoker. It is based on the 
principle of introducing the proper supply of air at the 
proper point to bring about complete combustion. In this 
furnace the fuel bed may be said to consist of three layers, 
the lower one is green coal just introduced, immediately 
above is coal in process of coking, the third and uppermost 
is the incandescent fire bed. Each charge of fuel from be- 
neath preserves the same conditions of things. At the point 
between the green and the incandescent fuel, air is forced 
through tuyeres into the coal being coked by the intense heat- 
above, thereby uniting with the gases released in this stage 
of distillation and immediately converting them into heat 
constituents as they pass upward through the fire zone. Pro- 
motion of complete combustion in this way prevents the 
formation of smoke. Fuel is introduced in the fire box from 
a hopper by means of a piston which is governed by the 
steam pressure. The accompanying illustration of a smoke 
chart was completed by the Smoke Inspection Bureau of the 
Health Department of Detroit, Mich., as the result of official 
observations at the Gray-Toynton-Fox factory of the Na- 
tional Candy Company, which was equipped with a Jones 
underfeed stoker. John Fairgrieve is Smoke Inspector. 


Mi sh AAAS 


SMOKE RECORD, DEPARTMENT OF HEALTH, DETROIT, MICH. 





February 26, 1908. 


NEWS OF THE SOCIETIES 


Washington Society of Engineers.— 
The Quebec bridge disaster and _ its 
causes were discussed by Prof. Henry S. 
Jacoby, of Cornell University, at a meet- 
ing of the Washington Society of En- 


gineers February 18, in Hubbard Me- 
morial Hall, Washington, D. C. A 
stereopticon was used to illustrate the 
lecture. 


Connecticut Society of Engineers.— 
The twenty-fourth annual meeting took 
place at New Haven, Conn., February 
11 and 12. The society, which is one of 
the oldest in the country, has a member- 
ship of 284. One of the principal papers 
of the session was read by William B. 
Fuller on “Sand Filtration of Water.” 
It dealt largely with methods of cleaning 
the filters and described in detail the 
Blaisdell patented process of cleaning. 
“Water Waste Investigation,’ by Wil- 
liam E. Johnson and Ermon E. Peck, of 
Hartford, gave an account of the water 
waste problem in that city and related 
how the per capita consumption had been 
decreased from 84 to 59 gallons. ‘“Har- 
bor and Rivers of New Haven” was the 
title of a paper by the Secretary of the 


Society, J. Frederick Jackson. “A Con- 
crete Water Tower” was described by 
Edward E. Minor, of New Haven. The 


tower was recently completed and forms 
part of the high pressure service. “Stream 
Data Flow” was the subject dealt with 
by Charles E. Chandler, of Norwich. 
The matter of the surveys of the “Massa- 
chusetts-Connecticut Boundary” was dis- 
cussed by Henry P. Buck, the Chief En- 
gineer in charge of the survey for Con- 
necticut. “Hydraulic Fill Dams” was 
the title of a paper by Walter S. Mor- 


ton, of Hartford. The author gave the 
cost of such work as not over 15 cents 
per cubic yard. “Reinforced Concrete 
Bridges” was discussed by M. W. Den- 
man, he Springfield, Mass. The following 
officers were elected for the ensuing 
year: "Diesident Edward W. Bush, Hart- 


ford; First Vice-President, Frederick J. 
Easterbrook, New Haven; Second Vice- 
President, Frederick H. Oldershaw, New 
Britain: Secretary and Treasurer, J. 
Frederick Jackson, New Haven. 
American Institute of Electrical Engi- 
neers.—For the purpose of getting finan- 


ciers, engineers and public service offi- 
cials together for an interchange of 
views and friendly discussion, a “public 


given February 19 


New York City. 


service dinner” was 
at the Waldorf-Astoria, 


Walter C. Kerr, of the Westinghouse, 
Church, Kerr Company, one of the 
speakers, said that the Public Service 


Commission should have the courage to 
say to the people that some things de- 
manded are not practicable or reason- 
able. Frank W. Stevens, President of 
the Public Service Commission of the 
Second District, spoke on “State Control 
of Public Service Corporations, Past and 
Present.” Among the others who talked 
were Charles R. Huntley, of Buffalo, on 
“The Electric Lighting Companies and 
the Public,” and T. Cummerford Martin 
on “The Technical Press and the Pub- 
lie.” 

Massachusetts Street Railway Associa- 
tion.—At a meeting at Young’s Hotel, 
Boston, President P. F. Sullivan, of the 
Boston and Northern and Old Colony 
Street Railway Companies, spoke on the 
question of street -railway fares, saying 
that the five-cent fare has neither argu- 
ment, equity nor any business reason in 
its favor. He presented figures to show 
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that the income of street railways is 
greater in large cities than in the small 
ones; that it declines as the roads op- 
erate in rural districts; that the gross 
income per investment gruws less in the 
same ratio, and that consequently the 
interest charge is higher as the income 
is lower. Li suburban companies cannot 
improve existing conditions and thereby 
get a better return than at present they 
cannot obtain capital for future improve- 
ments and may even be forced to remove 
tracks from non-paying lines. 

Civic Association of Lowell, Mass.— 
Some thirty citizens of Lowell have 
formed a Civic Association for the pur- 
pose of furthering good government in 
the city. The President is Frederick B. 
Greenhalge, former Assistant Attorney 
General of the State. An appeal was 
made to all good citizens to abandon 
partisanship and sectional pettiness in 
order to secure united action under com- 
petent and trustworthy leadership. 

Civic Club of Rochester, N. Y.—Thom- 
as Mott Osborne, former Mayor of Au- 
burn and at present member of the Pub- 
lic Service Commission, Second District, 
at a meeting February 13 presented his 


views on “Municipal Government.” The 
speaker believed that a city charter 
should place full responsibility for the 
conduct of city government on _ the 
Mayor. The Mayor should appoint not 


only every city official under him, but 
also the city judges and recorder or po- 
lice judges. Mr. Osborne does not be- 
lieve in the tendency to do away with 
the Board of Aldermen, but in order to 
secure a competent board he believed 
that ward lines should be done away 
with and the Aldermen elected at large. 
There should be no stated meetings, but 
the Board should be called by the Mayor 
when legislation is needed. When AI- 
dermen and Mayor disagree a referen- 
dum should settle the matter. 
Municipal League of Greenville, S. C. 
cent meeting the following offi- 
were elected: J. Thomas Arnold, 
A. G. Furman and C. O. AI- 
Vice-Presidents: W. C. Beacham, 
and William G. Sirrine, Sec- 


cers 
President; 
len, 
Treasurer, 
retary. 


Calendar of Meetings 


March 4, = 


American Society of Civil 


Engineers— 
Regular 


meeting at the House of the So- 


ciety, 220 West Fifty-seventh street, New 
York City.—Charles Warren Hunt, Secre- 
tary. 

May 11-16. 

American Water Works Association— 
Twenty-eighth annual convention, Wash- 
ington, D. C.—J. M. Diven. Secretary, 14 
George street, Charleston, S. C. 

June 23-26. 


American Society of Civil Engineers.— 
Annual convention, Denver. Col.—Charles 
Warren Hunt, Secretary. 220 West Fifty- 
seventh street, New York City. 

June 23-26. 

American Society of Mechanical Engi- 
neers.—Annual convention, Detroit, Mich.— 
C. W. Rice, Secretary, 29 West 39th street, 
New York City. 

June 23-27. 

American Society for Testing Materials— 

Annual meeting. Hotel Traymore, Atlantic 


Citv, N. J.—Theodore Marburg. Secretary, 
University of Pennsylvania, Philadelphia, 
Pa. 


September 21-October 12. 

National Association for the Study*and 
Prevention of Tuberculosis.—International 
Congress, Washington, D. C.—Dr. Henry 
Barton Jacobs, Secretary, Baltimore, Md.— 
Dr. Joseph Walsh, Philadelphia, Pa. Spe- 
cial Secretary of the Committee on the 
International Congress. 

October 20-23. 

American Society of Municipal Improve- 
ments.—Fifteenth annual convention, Ho- 
tel Dennis, Atlantic City, N. J.—A. ’Pres- 
cott Folwell, Secretary, 511 Flatiron Build- 
ing, New York City. 
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PATENT CLAIMS 


878,397. Gas Lamp. Alfred H. + iia 

New York, N. Y. Serial No. 322,891. 

In a gas lamp, the combination, with a 
gas delivery pipe, of a chimney having an 
outwardly projecting flange at its lower end, 
secured to said delivery pipe; a valve casing 
at the lower end of said gas delivery pipe, 
projecting outwardly therefrom; a gas de- 
livery ring through which said chimney is 
arranged, connected to said gas delivery 
pipe; a plurality of inverted burners ar- 
ranged through said flange on said chimney, 
connected to said gas delivery ring; a globe 
adapted to inclose the lower portion of said 
chimney; a depending ear on said valve, to 
which said globe is hinged; a casing band 
having an outwardly projecting flange at its 
upper end, arranged on said flange on said 
chimney; a_ vertically adjustable casing 
adapted to rest on said casing band, said 
casing having a slot therein adapted to re- 
ceive said valve casing; a rest for holding 
said casing in its elevated position, and a 
deflector plate, slidably arranged on said de- 


livery pipe, coacting for the purpose speci- 
fied. 
878,460. Excavator. Howard Greer, Jr., Chi- 


cago, Ill., and James R. Thompson, Iron- 

wood, Mich. Serial No. 210,003. 

In a machine for the purpose described, 
the combination of an approximately hori- 
zontal excavator frame, a conveyer movable 
longitudinally thereof and comprising buck- 
ets and shields placed between and movable 
with said buckets and means mounted under 
said shields for driving said conveyer. 
878,487. Fire Extinguisher. John L. Hyde, 

Portland, and Ole P. Peterson, Falmouth, 

Me., assignors to Conqueror Fire Extin- 

guisher Company, Portland, Me., a Cor- 

poration of Maine. Serial No. 401,045. 

In a fire extinguisher, a suitable tank, a 
bottle-holding cage adapted to be mounted 
therein, said cage comprising top and bot- 
tom plates, vertically positioned posts se- 
cured to said plates and two interlocking 
bars pivotally mounted upon adjacent posts, 
the free end of one being provided with a 
socket and the free end of the other with 
a projecting lug adapted to interlock in said 
socket. 

879,242. Crusher. Morton G. Bunnell, Por- 
ter, Ind., assignor to Austin Manufacturing 
Company, Chicago, Ill., a Corporation of 
Illinois. Serial No. 376,293. 

In a crusher, a bed or body, a movable 
jaw, means for actuating said jaw, and flex- 
ible hangers depending from said bed or body 
for supporting said jaw, said hangers at- 
tached rigidly and only their upper and 
lower ends. 

879,340. Core for Making Concrete Culverts. 
William E. Wallace, West Middiesex, Pa. 
Serial No. 393,370. 

A core apparatus for making concrete cul- 

verts comprising a cylindrical section, an 
anereured ear fixed to the inner surface 
thereof, funnel-shaped shells within which 
the ends of the said cylindrical section pro- 
ject, apertured ears fixed to the inner cir- 
cumference of said funnel-shaped shells, op- 
positely disposed grooved flanges fixed to the 
outer circumferences of the funnel-shaped 
shells at the end thereof, an apertured plate 
adapted to engage said grooves and be held 
thereby against the end of the funnel-shaped 
shell. as described. 

879.513. Pipe-Tapping Device. John H. B. 
Bryan, Buffalo, N. Y., assignor, by direct 
and mesne assignments, of one-third to 
Nicholas J. Kelly and one-third to Nora 
Kelly, Buffalo, N. Y. Serial No. 296,634. 

A device for producing an opening in a 
main pipe within a branch pipe, comprising 
a cutter adapted to be arranged axially 
within the branch pipe, a guide for said cut- 
ter adapted to engage with the bore of the 
branch pipe and also with the main pipe 
around the cutter, and means operating to 
force said guide against the main pipe as 
the cutter advances and penetrates the main 
pipe, substantially as set forth. 

879,563. Liquid Meter. Richard Lohse, Bres- 
lau, Germany. Serial No. 329,649. 

In a fluid meter, the combination of a cyl- 
indrical casing, a conical forward bearing 
block provided with an axially extending con- 
ical recess in its base, a shaft of the same 
diameter as the base of said forward bear- 
ing block, a tapered portion extending from 
the forward end of said shaft into the conical 
recess of said bearing block and formed with 
a taper corresponding to that of said recess, 
and a measuring wheel carried by said shaft, 
substantially as described. 

879,662. Culvert Mold. Edgar T. Morris, El- 
burn, Ill. Serial No. 376,783. 

The combination, with a series of separable 
staves, of a supporting frame comprising seg- 
mental pieces hinged together, two of said 
pieces having a lapped joint and fastening 
device at their ends, adapted to permit said 
pieces to be contracted or expanded. 


at 
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To be of value this matter must be printed in the number immediately following its receipt. which makes it impossible for us to 


verify it all 


Our sources of information are believed to be reliable, but we can not guarantee the correctness of all items. 


Parties in 


charge of proposed work are requested to send us information victimes it as paged as possible; also corrections of any errors discovered, 


STATE 


New York. 
Ohio.. * 
Pi ennsylvania. . 
Minnesota... 


Kentucky.... 


Ohio 
Indiana. 
Ohio... 
South ‘Dakot a. 
Indiana. . 
Delaware. eames 


ee 
BRGIANAR.6 500 6+ 
SUED Sco 56a eos 
PNGIANA. 5.5. 


Virginia. 
Illinois. 


Tennessee...... 
Uimois... 6...» 


New York..... 


Pennsylvania. . 
Pennsylvania. . 
Ohio. ie 


In liana..... ae 
TOMNIBNS...05.0.< 


Indiana..... 


SOGIONA. |... 665s 
eee 
EOS ose coals 
Indiana........ 


Indiana.... 
New York 
New York 


Indiana, 
New Jersey. 


Dist. of Col’bia. 
Wisconsin...... 


Ohio. 
Pennsylvania. 


Ohio. 


PAAIONA. .i.cs 0 « 
New Jersey.... 


Ohio... 


Wisconsin...... 


Michigan...... 
South Carolina. 


Wisconsin..... . 


Kentucky. . 


New York..... 
Indiana........ 


Minnesota...... 


Alabama....... 


North Carolina. 


Illinois 


New York... 


SS ae 


Alberta. 
Montana.. 


North Dakota.. 
Pennsylvania... 
oe ers 
ee 


Oklahoma...... 
New Jersey.... 
oe ee 
SRGIGURS .ccn sss 


British Col’bia. . 


California..... 


Minnesota...... 


City 


Brooklyn....... 
. Portsmouth,.... 
. Smethport...... 
. Minneapolis..... 


Louisville....... 


Cleveland....... 


Terre Haute 
Troy. 


Fort Meade..... 


Lebanon.. 


Fort Dupont. ee: 


Fort Williams... 


WOVOT s sscac xis 


PMEUOD 6 55-6450 
RIOR § 55 coca 


Fort Hunt...... 


Fort Morgan.... 
Rockingham.... 


io re 


a ee ae 
ee 
PORUME., 6. bbc a 


Shawnee........ 
Gloucester...... 


SONAR. 5's kin 


Elkhart...... ie 


Oakland....... 
Rushford...... 





BIDS ASKED FOR 








| Recervep UNTIL NATURE OF WORK 


ADDRESS INQUIRIES TO 





Street Improvements 

Asphalt and Medina sandstone paving on concrete, 2 streets.. 

Furn. material brick paving, curb, etc., Findlay St.; cost, $3, 800. 

Paving Main St., according to plans, etc. 

Vit. brick, 40,000 sq. yds.; sandstone block, pee 000; ‘cresote 
block, 75,000; crushed granite, 2,000 Cu. yds.; curb, 5,000 lin, 
ft. granite, 1,000 ft. sanastone..... 

Vit. brick or block —s galleys, grading, etc., ‘ine. 6, 000 cu. 
yds. excavation; 5,000 ft., curb; 4,000 yds. paving; $12, 000. 

Gra ling, draining, p: i ing Cleve & W — pike to Parma ae 

. Bldg. 24 miles gravel road Prairieton and Honey Creek twps. 

5 page cutting down and graveling Bucknack Hill. 

. Bldg. roads, sidewalks, gutters and drains.. 

Two gravel roads, Clinton tw p., 10,512 and 11 5830 ft. long... 

Bldg. macadam roads, 7 sidewalks, concrete curb and 
gutter and wooden bridge. . : oe 


February 26, 11 A.M.. 
Pebruary 260....55 <- 
February 27, 8 P.M... 
February 28, 7:30 P.M. 


February 28.......... 
February 29, II A.M.. 
February 29, 11 A.M.. 
. February 29. 

March 2, 1o A.M. 
March 2, Io A. M. 
March 2, 11 Wks nt ; 


scene 


Bird S. Coler, Boro. Pres. 
Geo. H. Schneider, Pres. Bd. Pub. Ser. 
W.G. Holder, Sec’y Boro. Council. 


. Ellis R. Dutton, Asst. City Eng’r 


Se P. Claybrook, Ch. Eng’r D. P. W. 
— B. Lea, County Engineer. 
Nathan G. W allace, Co. Auditor. 


. H. A. Walker, Co. Survey or. 
« Capt. LC. Scherer, Q.M. 


B. F. Hedreck, County Auditor. 


. Capt. J. L. Knowlton, QO. M., U.S.A 
é —_ F. J. Morrow, 


U.S.A., Portl’d. 


March 2, 11 A.M...... Grading at Fort Williams. . : 

March 2, 1 p.M....... Bldg. 1 mile and 976 ft; also 1 mile and Pe 391 it. ‘grav elroad. _ J. Woolen, Co. Auditor. 

March 2, I P.M....... — highway leading from E. Liverpool; 38,211 cu. yds... G. Boyd, Chm. Co. Comrs. 

March 2, 1:30 P.M.... Bldg. road 9,290 ft. long, Vernon twp.; 4 roads, 39,042 ft 

Jackson twp.. : . Sam. G. Ellis, Co. Auditor. 
March 2, 2 P.M....... Macadam roads, brick gutters, concrete abutments, etc.. 5 Quartermaster US: a. 
. Ottawa......... March 2, 2 p.m....... Constructing 42,000 sq. ydr of paving, 10,420 me tt. granitoid 
cross-walks, 22,878 lin. ft. combined curb and gutter, cost, 
$86, 213. 
Fayetteville..... March 2, 7 P.M...... Grading and constructing. 4 ‘or 5 ‘miles of sidewalks, ‘asphalt or 
concrete, not less than 44 ft. wide; begin May 1. Sera 
River Forest.... March 2, 8 P.m.... Asphalt paving, on 6-in. concrete; curb, excavating, etc. 
Thatcher and Oak Aves.; cost, $17,285. 74 and $7,444. ee: 
Fort Terry...... March 2, 11:30 P.M... Bldg. 3,400 lin. ft. macadam; 1,200 lin. ft., dirt roads. : 
Titusville....... March 2............ Paving 3 sts. vit. brick or block, 8,645 sq. yds. . 
Erie. . March 2.. . Paving portions of Ninth and Tw elfth Sts... , 
; ” Cheviot. ere! Ce ee .. Cement curb, grading, paving, etc., several streets. . 
Monticello. . --+-e March 3, noon. .. Constructing 3,975 ft, stone road in Jackson township. . 
POT oo cuseexss se MBLC 3, 2 PM. .. Grading, paving, draining, etc., 7 gravel roads, etc. 
.. Spencer.......... March 3, 1 Pm. .. Constructing five pike roads, 39,516 ft. long. . ; 
Washington.. March 3, 2 P.M. . Graveling County Road.. 
Fort Scott. March 3.. ae o Wall and Cranford Sts., prick on re jn. concrete. . 
New Phila ielphia March 3............ Grading Walton road, I mile south of New Philadelphia.. 
Peru. ....... March 4, 10 A.M..... Improving highway 23 miles long on County line.. 
Rockville . ..- March 4, 1 P.M .. Constructing Clark and Murray gtav elroad, W ashington twp. 
New Y ork... ..... March 4, 2 P.M . Excav: ating and removing rock in hydrant trenches. . 
Goring. 5.355% March 5, noon....... Brick paving, 16,250 sq. yds.; macadam, 4,250 sq. yds.. both 
jobs with cement curbs and gutters. . 
.. Vincennes....... March 5, 2 P.M . Constructing 2 miles and 3,334 ft. grav el road in Johnson ‘twp.. 

. Gloucester... March 5, 8 P.M . Constructing macadam on 11 streets; furn. and er curb. 

gutters and paving, 11 sts.: grading and filling 6 sts. sag 

Ww enon. March s............ Resurfacing roadways on Antietam battlefield. ; ny 

Racine ; March 7, 10 A:M...... =" N. W. Ave., ince. 5,412 sq. yds. brick pavement; Ty 161 
lin. ft. concrete gutter; 1,118 ft. comb. curb and even 
947 Cu. yds. exc. 

Saniusky....... March 9, 10 A.M..... bad idening roadway ‘at approaches over Monroe St. arch bridge. . 

, il City. . March 9, 4 P.M....... Grading, curbing and paving 6 sts.; 10,090 cu. yds. excavation; 
7,610 ft. curb; 12,130 yds. bri ck paving: 700 Cu. yds. concrete 
retaining wall; 500 ft. 12-10-in. sewers, 25 sewer inlets. . 

Berea Sac March 9............ Brick or block paving, curbing, grading certain sts.. 

Vincennes.... March to. ....... Constructing 5 blocks cement sidewalk and curbing. . 

Paterson... .. March 11, 2 P.M. . Macadamizing Midvale road, Boardville to W. Milford twp.. 

. Cincinnati. . March 13, noon...... Improving Edmundson road from Edwards to Duck Creek road. 
Watertown...... March 14, 2 P.M . Improving portions Main, Church and N. Church Sts.......... 
Menominee...... March 16, 5 P.M. . Brick paving, Ludington Ave.;macadam 2 streets. . ; 
Laurens Jone» Meee 26. .. Brick paving, 9,671 sq. yds.: cement walks, 2, 991 Sq. "yds., etc. 
Neenah......... March 16. ...... Constructing 9,000 yds. brick paving, Wisconsin Ave. 

Ashland Match: 43 ).3... 60450 — or bitulithic, 12,500 sq. yds.; conc. curb and gutter, 6, 600 
eet. Sahere ieee Abie ee 

Fort Wooi...... Aoril 1. 11:30 A.M... . Constructing roads and walks at ‘post. . 

Madison...... April 7, 10 A.M Bldg. macadam road 8,476 ft. aes 12 ft. wide, 12 ins. deep, 
$3,680... Riki elke areca eee ee as 

IIE iso nase dave A Bin 5S eK Oa Constructing ‘five ‘miles ‘of roads. . 


Water Supply 


Furn. and installing two so-h.p. ergy tubular boilers, 2 
compound duplex pumps, 150 h.p. feed-water heater, and 
purification system, feed- -pump and inspirator. ‘ 

Bldg. part W. W. plant, inc. laying, but not furn., wi ‘miles: pipe, 
water tower, pumping station and reservoir; bids —— 
architect later. te 

Furn. and installing 4 engines and generators, - 2 . stations. 


February 27, 2 P.M... 
POULUSTIY 27. Siscss oss 


February 28, 11 A.M.. 


March 3, noon....... Pumping engines for Roxboro and Belmont stations; cont. 138. 


March 3, noon....... 


March 3, 3 P.M....... Furn. 10,000,000-gal. high-service vertical ‘triple expansion ¢ con- 


densing crank and flywheel pump or other engine........ 


March 3. .. Extending water mains in sundry streets. .. . : 
March s, 8 P.M. . Laying water mains with valves. boxes, fire hydrants, ° streets. 
. March 9. . Gravitv filter, 500,000 gal. canacity per 24 hours.. 


. Furn. for 25 yrs. from April 28, 1909, ample supply of water for 
all domestic and public uses, inc. fire protection . ! 

. Furn. pipe: 33,000 ft. r2-in.; 18,000 ft. 8-in.; 36, 500 tt. 6 in: 
25,000 ft. 4-in. 

. Labor and material for constructing salt water r pumping ‘plant; 
svecifications, etc., at MUN. be 

Extending water system. oe 


March It, 10 AM. 
March 16, 4 P.M..... 
March 18, 11 A.M... 


NEE Oks av ae wGloaree 


seen 





. James F. 


Constructing system of water works..... - 


Farrell, Mayor. 


D. M. Goodner, Mayor, 


F. B. Klock, Pres. Bd. Local ~e 
te Capt. Wm. E. Horton, Q. M., 
.. H.A. Holstein, City E ngineer, 
> DB. as. Biggs: City Engineer. 
. Charles Craig, City Clerk. 


S.A 


J. L. Ackerman, Co. Auditor. 


". Charles Griswold, Co. Auditor. 


xeo. W. Edwards, Co. Auditor. 
Thomas Nugent County Auditor. 


; - J. O. Brown, City Clerk. 


A. V. Denahey, County Auditor. 


. Charles Griswold, Co. Auditor. 


. County Commissioners. 


. John H. O’Brien, Com’r W.S.,G.& E. 
. J.T. Hall, Clk., Bd. Pub. Works. 


Knox County Commissioners. 


. John J. Mannion, City Cler 


Maj. M. Gray, Zalinski, on Oues. 


P. H. Connolly, City Engineer. 
Charles Kuback, Co. Auditor. 


. E.S.J awrence, ed uel 
. O.R. Stone, City Clerk 


Joe V. Hershey, ‘City E ngineer. 


... Winfield S. Cox, Bd. Freeholders. 


Fred. Dreihs, Clk. Co. Com’rs. 
E. B. Parsons, City Engineer. 
Albert Hass, City Engineer. 
W. H. Gilkerson, City Clerk. 


. H. L. Sweet, City Engineer. 


Jos. W. Bosley, City Engineer. 
Paks 


“?7 €.C. Burnell, 0. M., U.S 


.. G.F. Crozier, County Auditor. 
. J. P. Lein, Township Clerk. 


Capt. L. F. Garrard, Jr., U.S.A 


. Gilbert C. White, Durham, C. E. 
. John J. Hanberg, Com’r Pub. Wks. 
. Richard Mitchell, Village Clerk. 


. Brewster........ February 28, 8 p.m... Layingc. i. pipe, mee building concrete reservoir. . ue 
Kittery......... February 29, 1 p.M... Laying 6 miles, 4, 6, 8 and ro-in. water mains. ... L.E. Scruton, Civil Engineer 
: ne na ax . February 29......... Furn.c. i. pipe, 5 ae pipe, corporation cocks, pig ‘ead, ‘etc. . R.E. Speakman, City Engineer. 
. Helena. March 2, noon... . Constructing reservoir at County Hospital. a ee .....+ Percy R. Witmer, County Clerk. 
Lisbon March 2............ Constructing and piping two 8-in. artesian wells.. M. E. Moore, City Auditor. 


Wm. R. Knight, Act. Dir. Bur.Water. 
os. H. Aynesworth, City Secretary. 


J. B. Winslett, City Secretary. 
. P. Stearns, Mayor. 
John Browne, Chm. Water Com. 
M. J. Morrell, Supt. Water Works. 
A.T. Maltby, Chicago, Ill., Cons. Eng 
N. A. Clement. City Engineer. 


Walter B. Fawcett, Sec’y Bd.Pub.W. 


. C.O. Alm, City Clerk. 




















February 26, 1908. 


OMG. .24-5s es 


Miasouty:. «05.6. 
Alberta, ....... 
RI si 55 Sa5c0 0s 
Michigan....... 


Kansas.... 


PeiCIANGS <0 3!05) 
) ONE aaa gee 
OES Suge Seer 


Pennsylvania... 


Mississippi..... 


Michigan....... 
Wisconsin. .... . 
New Jersey.... 


Ohiox. .. 


Indiana... 2+ 


Kentucky...... 


Michigan....... 


New York.... 


CG 56 os 'dsles 


Pennsylvania... 


SGWaL oes teciisdioe 
TRANSAS coe ew ice 


Wisconsin. . 


OE ces ae 


Alabama. <...< 
Ceci maces 


OHIO e666 sss eos 
COONEAEIOL 6 oe ss 
. Geneva.. 


lllinois 


ROCHA. so sic eee 


Wisconsin..... 


2) 1 ee ae 
PIMROIS 6.06 ie ee 
Michigan.. Satie 


Wisconsin..... 


Wisconsin..... a 


OMOee of. sc % 
Colorado. ..... 
Arizona..... 


. eale lo pain 


California... .... 


Wisconsin...... 


TOMA sine coe see 
QUO ss eveot st es 


Kansas..... 


Michigan......- 


0150 ane 


Visgmid. ..-.+% 


Virginia..... 
Indiana. . me 
Massachusetts . 
Ohio. : 
Minnessota. . 


Endianas.. <<+ a2 


RP. 6-6' ese e tee 
NG@VaAdSs occ s ss 


Minnesota.. .. 
North Carolina. 


Minnesota...... 
South Dakota. . 


Michigan.... 
Michigan....... 
Louisiana...... 


Kansas: .s- 6: 
Alabama......: 
California...... 
South Carolina. 
GOW. bcc case's 

OM a Seo oc ee 
Wisconsin...... 
Wisconsin...... 
New York..... 
Minnesota...... 
Idiana....-.. 
jowa.. 


Idaho.. 13301) Seen peeereeerenee 
Florida.. . Pensacola....... 
9) fs ae 2S ee 
California... . Los Angeles..... 
Pennsylvania. . . Mt. Pleasant..... 
Wisconsin..... . Rhinelander..... 


Virginia... .. 0 


Michigan. . 
Georgia. . ; 
Pennsylvania. fs 


U. Sandusky.... 


St. Louis. . 
Calgary.. 


Mingo Junction.. 


Ludington.. 


Wichita......... 


AUSONS. 2s 6. ds 
Red Oak....2.<: 
Bo ae 


PIttsDure co. 6 xs 


Charleston..... 


Marquette...... 
Lake Mills...... 
Gloucester...... 


Oakley. . iencke 


CARY. oo coe oe 
Louisville....... 


Menominee...... 


Auburn... 


SACKSGR. oy sco 
es MALYSe.. 6s 0.5 


ents ae 


Topeka. 
Milwaukee . 


Columbus....... 
Tuscaloosa...... 


Toledo 


Coshocton....... 


Welland 


3eaumont. 


Marathon....... 


Bradford.. .. 


Belmont....i..<<.« 
ROIVEE .. <eis's 
Delavan <...0 02 
age ca aakders 


Bark 


Jennings. 


Mesa...... 


VGNtGi aoe ss as a 
Hogerton.. ....5. 


Waukon 3 .5..<<:- 
Ciicimmnati. «.:. ox. 


oe WWIMIEN . 6 k6:c 6s 
Saginaw... ...s. 


Akron.. 


Bedford ‘City... wea 


Richmond...... 


Lebanon. : 
. Fort Andrews. 
Akron.. 


Beardsey......- 


Connersville..... 
Cincinatti... ..... 


Carson City.. 


.. Duluth.. 


Rutherfordton. . 


Red Wing...... 


Chamberlain... 


Ss Dighton... «+ 


Mt. Pleasant.. 


Marksville...... 


Nat’l Mil. Home. 
University. ; 
Cahuilla.. 


Greenville....... 
Gimtanes sie ewes 
Conneaut... .... 
ba Crosse... 3... 


Milwaukee...... 
Rochester....... 
Pipestone....... 


Anderson...... 


Des Moines...... 


Richmond...... 


. Gand Rapids.... 
. EWIVINE.....-.-. 
New Castle. .... 





. February 


May £. : ou 


February 27, noon... 


Marchi... 


March 2, 2 P.M... 
March 2, § P.M.....- 


March 2, 7 P.M....... 
March 2, 7:30 P.M.... 
March 2. 

Maret a3 5 Fone tres 


March 3, 10 A.M. . 
Marelt 3; 3 Pits. 60's 
March '3............ 


. February 28, noon. 
. February 29. 


Sewerage 
Bldg. 4,268 ft. i15- 


Bldg. sewers; Dists. Nos. 5 and 29. 


. Furn. sewer pipe, cement, water pipe, and other supplies. emer 


MUNICIPAL JOURNAL AND ENGINEER 


24-in. main trunk vit. pipe sewer. .........+. 


.. Bldg. Concrete or brick sewers, to cost $25,000...... 


March 5, 8 P.M...... 


March 7....... 


March 1o, 2 P. M. 


March 12, noon. 


March 16, 
March 17, 


March ee te 
SPiMee: <i 


March 30, 


February 27, 
February 
February 


February 
February 
February 
February 


February 
February 
February 


March 2, 10 A.M 


March 2, noon....... 


March 2, 3 P.M... 


March 2, 


7 P.M.. 


5 Pie: 
8 P.M.. 


I P.M. 
» 2 P.M. 


. Custodial bldg. at Winfield, 
. Bldg. 3-story n 


28, noon... 
28, 3 P.M... 
29, noon... 
29, noon... 
February 20... «<<<. 
FeEBrUary 20% 6.66 aes 
February 20.4... <.«-< 


PSA Ran eer ee 


LO 
MO cowie wie 
ro eee ere 
February 20:...02 6% 


March 2, 7 P-M.....-. 


Mareli 2...0:.2 
Marcell 9.06 ses 


Mare Blscaieaie niaea's 


MANO Foi ceiseincices 


3 MRO Baca oc o's o:dle-o-0 


MASHED os <5 cao es 


Mag aos sours 2 ses 
AME. 2s, < 


March 3, 


March 9, 16 A.M... 


March 6, noon = 


. Furn. material and enlarging dormitory at tidien School.. 
plans at Faye Webster’s store. 
... Physical training bldg. for Cen. Mich. Normal School... 


> March 3, noon. 
March 3, 7 :30 P.M.. 
MALIN So ac cc ccccie cs 
MAYO Sc. ke. ve cece 
ok aa a 
. March 4, 3 P.M.... 
. March 4.. 2 
March 5, 3 Pp, a 
March s. eee 
March Ler ree 


March 9, noon...... 


Match 9, noon. . 


March 90... 0. .- +3 


March tro, 
March ro, 
March 1o, 
March ro... 


March 12, IO AM... 


March 12, 
March 12, 


2 P.M... 
2 P.M. 
SPN. cine 


. Constructing sewers in six streets. 

Bldg. sanitary sewer, Dist. No. 8: 
717 

outlet protector. 


brick, concrete or tile; 
54 flush tanks; 
Bias. vit. pipe sewer, 6-20-in., 
Blag. 3,450 ft. 10-in., 
5 Constructing 1,425 it. 


where required: 


obs. 


Dist. ‘No. z; 


holes; 


21,441 ft. 25 to 8-in. ‘sewer, 
364 manholes; 


“cost $1 2,500. 
1,600 ft. 8-in. vit. pipe sewers. 
Mill St. trunk sewers, 
rings brick, Portland cement, plank and concrete foundation 
14-ft. trench.. 
Bldg. t. c. pipe sanitary sewer sy stem,  Chartiers tw D., »$r 5,000. 


8.3 ft. 


. Constructing main ditch, 4 x 20 ft., 4 miles long.. 


Bldg. 771 ft. 8-in. 
. Bldg. 16 x 22-in. brick sewer, 
8 streets. 


Bldg. Sec. 
ef 1M 2,447 ft., 


5 42 6’ 14” x 0’ 
in Bosco & 


2,120 ft. in 
24,000 lin. ft. 


concrete, 3 
; rein. steel bars, 126,000 lbs..... 


Somerset St.; 


6": exc., 


. Constructing sew ers in sundry streets. . 


. Bldg. sewers and disposal plant; 4 w ards, $100,0 000, »,ine. 14,700 ft. 
11,300 ft. ro in. 16, ooo ft., 20 in.; 3,600 ft., 15 in.; 300 ft., 

16,000 cu. yds. exc., 5 to 18 ft. deep: 
4 in.; 6,000 tt., 6 in.; 
12 in., of seconds; 84 
12 lamp holes; also rein- 
forced concrete septic tanks and contact beds and auto. 


8 in., 
18 in ; 1, = ft. 20 in. 

17,000 ft., “in. vit. tile; 
7,000 ft., 33 in.; 2,000 ft., 
manholes, 9 ft. deep; 12 flus 


closing appliances....... 


also 20,000 ft., 
ro in.; 


200 ft., 
h tanks; 


Bldg. 6-in. tile sewers in Fourth and Genessee Sts. 
1,229 ft. 6-in. vit. pipe sewers, “Dist. No. 9 
terra Cotta sewers, 
. Constructing sewers in n portions of Gilmore Ave. 
. Constructing several sewers. ~~ 
A, Beargrass interceptor, mainly 
2,510 lin. ft., 
classes. 3.500 Cu. yds.; aside 


ea 14 miles sanitary sew ers; " estimated cost, ‘$15, 000. 


2,109 ft., = 
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Riggs & Sherman Co., Toledo, 
Constructing Engineers. 

. A. J. O’Keilly, Pres. Ba. Pub. Imp. 

H. &. Gillis, City Clerk. 

- &E. Floyd, W intersville, C. E. 

Fred. Gallie, City Clerk. 


R.N. Dorr, City Clerk. 

.. Frank v. Johnston, City Clerk. 

oy .. C.M. Kelly, City Clerk. 

diam., aa 

J.T. Brady, City Engineer. 

k. E. Murray, Union Bank Bldg.,C.E. 
. E. Bacon, Sec’y, Co. Drain Com'rs. 

. F. Anaerson, Clk. St. Com’rs. 

W. G. Kirchotier, Maaison, C. E. 


.. A. Aden Powell, City Engineer. 
.. A.E. Burht, Village Clerk. 

.... C.O. Holmes, Clk. Ba. Trustees 

ox 

open cut; 


. J. B. F. Breed, City Engineer. 
F.S. Norcross, City Clerk. 


W Thomas Wooley, City Engineer. 
. J. W. Turner, Village Engineer. 


. Bldg. system double- strength vit. pipe, sanitary sewers: 3, 531 


ft., 15-in.; 5,605 ft., 12-in. 
184 manholes, 38 flushtanks; 


6, 189 ft., ro-in. 
also for furn. 


Public Buildings 


Bldg. school in Ind. Dist. of S. Pilot, at Pilot township. 


etc.; 


also 2 brick annexes St. ‘Hosp.. 
normal school, 45 rooms and hall with 900 seats, 
press brick, stone trimmings, etc., cost, $220,000 enn 


Bldg. fireproof vault in Bd. Health office. . 


Copetructing 8-room ad 
Bldg. 2-room school; 
Canina cting hospital builaing. 


sub-district No. 2 


3; 40,852 


material... 


a except elevators, Federal Buik ling... 
dition to Fulton St. School... 
, Crawford tow mship.. 


Completing old Geneva hall bl dg., for Public Library. 


pea cting $20,000 brick or stone market house; also 3 brick 
total cost, $20,000. ? J ix 
cost, $5,000.. 


or stone fire houses; 
Erecting 4-Toom brick school; 


Erecting 2-story, 12-Toom and auditorium brick school. . 


Masonry, carpentry, sheet metal work, etc., for school. 


Bldg. school in Dist. No. 3; 


plans at Jno. Vederbrand’s sti. 


Erecting $35,000 girls’ dormitory School for Deaf. . 


Constructing women’s building; Univ ersity of Wi isconsin . 
also heating, ventilating and closets sy stems. .. 
. Constructing, complete, Federal Building.............. 


Erecting school; 


Plans for new high school build 
Rein. conc. bldg., 2-story, 
Se 


Building $ $40,000 Mem. highs school; "9-story Seti... cscs cn 


32X7 76 ft., 


ing. 


‘with hose tower; 


Ventilating and heating plant in Public School. . 


— a 3-story and base. school, $125, 000: 


$8,000. 


Plans for $80, 000 Court House, jail and jailer’ s residence . 

MASONS 2. oc sess aces Building 4-story, 110 x 180 ft. auditorium; cost, $100,000 
Material and labor, separate, for bldg. Portage Path School . 
plans F. P. Milburn & Co., W ash., 


. Erecting $15,000 County jail; 
D. C. 


Bk lg. comb. fire house: ‘also en; 
Bldg. high school; 


gine house. 


also heating, lighting, e te. 


E recting, complete, additions to brick hospital. . 


Erecting Portage Path School. plans by Harpster & Bliss aes 2 a 
. Building 8-room school, also heating and plumbing. . 


Making improvements at County Court House... 
Woodward H.S.. 


Bldg. annexes to 2 schools; exc. 


and found., 


Erecting school bldg., etc., Carson City Indian School. . 


. Constructing, complete, extension to Federal Building... 


Erecting County Court House.. 


. Constructing, complete, U.S. Post Office... 


Erecting brick or cement schoo 


Bldg. 2-story and basement bric 


if 
k school. 


Constructing combination barrack.. 


Erecting engineering bldg.; 
. Constructing school at Cahuilla 
. Extending, remodeling, etc., Fe 


Erecting fire station at No. 4; separate bids for or heating. 


. Constructing new high school; 


. Erecting normal school building... 


IO A.M.... 
3 P.M... «- 


WEARON Bac ccnecc- e+ sxe 


March 15..... 


1 1 eT are 


March bee 


March 16, 3 PM..... : 


. Erecting $125,000 high school, R. P. Daggett & Co., Architects. . 
Erecting new City Hall, to cost about $250,000........... 


March 17, noon...... 


March 18, 3 P.M...... 


WatCh 29 <- vane 5 0 


March 23, 2P.M...... 4 
. Erecting combined market and armory building; cost, » $100, 000; 


March 23..... 


March 24, 3 P.M. 
April 6..... 


Indian School. 
deral Buik ling.. 


cost, are 000. 


Erecting normal school building. . ; 
Constructing, complete, except elevator, ‘exten. to Federal Bldg. James Knox Taylor, Wash., D.C. 
Erecting hospital building at Indian School... W.S. 


Bldg. 8-room school; also heating and plumbing; Dist. No. 12... 
Blig. auarters and hospital bldgs. Santa Rosa Quar. Station... . 
Bldg. brick hospital for Girls’ Industrial Home Trustees. . 
Hot-water heat, ventilating apparatus, etc., Federal Building. . 


also museum bld g., Univ. Ala... i 


Bldg. 2-story high school, 85 x 100 ft.; cost, $35, ooo. 
Bldg. fireproof Co. Court House; cost, $100,000. 


also designs, drawings, etc. . 


. Constructing, except elevators, Federal Building.. 
Erecting jail for Irwin County; cert. check, $1.000. 


Erecting 3-story brick - stone —_— reeindl 200 X 190 > ft, 


estimated cost, $250,000. 


2 ft.; 8-in. 
L. C. Hanhauser, Boro. Secretary. 


. Thomas Elwood, Sec’y School Board. 
John F. Stanton, State Architect. 


Van Ryn & De Gelleke, Archs. 
.. E. W. Hirsch, Sec’y, Bd. Pub. Serv. 
. James Knox Taylor, Wash., D.C 
.. L. I. Donat, Clk. Bd. Educ. 
. E. W. Link, Clk., Bd. Educ. 
= . Langley & Howland, Archs., Toronto. 
. Carnegie Library Committee. 


. J.G. Sutton, City Secretary. 
. Peter W. , Fuchs, Clk. Sch. Bd. 
Dist. a 
o fee Aouad. Clk. Bd. Educ. 
Ae Gaddis, Vincennes, Ind 1., Archt. 
. C.D. Hakes, School Director. 
. Howland Russell, Archt., Mil waukee. 
. M.E. McCaffrey, Act. Sec’y Univ. 
Leech & Leech, Archs., Lima. 
James Knox Taylor, Wash., D. C. 
. John G. Loper, Sc hool Supt. 


, Jr. 


"cost, 
. Edwin Isensee, City Clerk. 
. Leonhouts & Guthrie, Milwaukee, 
Architects. 
. E. D. Purdy, Sec’y School Bd. 


Dr. J. M. Withrow, Bd. Educ. 

A. H. Abrams, County Clk. 

W.T. Cooper, 308 Hayden St., Arch. 
. J. F. Barnhart, Clk. Bd. Educ. 


B. W. Hubbard, Forest Depot. 

L.S. Jones, Sec’y, Fire Com’rs. 

... Wm. Means, Sec’y, School Trus. 
. Capt. I. L. Fredenhall, O. M., U.S.A. 

F.G. Marsh, Pres., Bd. Educ 
* Paul Alban &'Fisher, Archts. 
J. L. Kennedy, Co. Auditor. 

‘Dr. J. M. W ithrow, Bd. Educ. 

Calvin H. Asbury, Supt. Sch. Stew’t. 
James Knox Taylor, Wash., D.C 
C. M. Lynch, Chm. Co. Com’rs. 
James Knox Taylor, Wash., D.C.. 
S. A. M. re Supt. Ind ian School. 
Board of Education. 
W. Arnold, Battle Creek, Arch. 
Z Faceas & Livaudais, Ltd., New 
Orleans, Architects. 

Maj. W. W. Martin, Treasurer. 

Frank Lockwood,Arch.,Montgomery. 
C. L. Swain, Aquangua, Supt.Ind. Sch 
James Knox Taylor, Wash., D.C. 

William E. Hayes, City Clerk. 

R. E. Mygatt, Clk., Bd. Educ. 

. J. A. Peacock, Pres. Reg. Norm. Sch., 
Madison. 
Van Ryn & De Gelleke, Archs. 


“also 1- story, 


St 


Campbell, Supt. Ind. zoe. 

ae D. Pearcy, Supt. School B 
Proudfoot & Bird, uae Bldg. 

Architects. 
H.S. Hobson, Chm. School Bd. 
James Knox Taylor, Wash.. D. C. 
Marriott & Allen, Archs., Columbus. 
James Knox Taylor, W ash., D.C. 
W.G. Sloan, Greensburg, Arch. 
| Arthur Taylor, Chm. Bldg. Com. 


. C.E. Bolling. Citv Eogeer... 
James Knox Taylor, Wash., D.C. 
: 1. Firth Lockwood, Arch., Columbus. 


. W. G. Echles, Lawrence, Tr. Bldg, 
Architect. 
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. Furn. 


Cons structing ad dition to wharf.. 


Furn. 


Bldg. 2 


Bridges 


Furn. and erecting tunnel roof beams in connection with western 


approach te Conn AVS. OMGGE. 656.5 bs bic ce wo siecea bee wares 
Bldg. four 38-ft. and two 32-ft. spans.. 

Bldg. 20-ft. span rein. concrete parapet walls and wings. a 
Bldg. rein.-concrete arch or through-girder es stone piers... 
Plans, etc., and bldg. 60 ft. span; any material. . . x 


Bldg. bridge over Jones Creek, at or near site of present one. 
Constructing stone arch bridge over Hopkins Creek. 
Bldg. rein. conc. arch or through girvuer briage and stone piers. 
Bldg. concrete viaduct on D St., to cost $30.000..... 4 
Blag. steel superstructure, two 74-{t., 2-in span bridge, etc., 
row of stores and st. railway, also for ee with 
diagrams tor bridge, etc. 
Constructing bridge over Little Deer Creek. . 
Bldg. 400-ft. pile trestle bridge on Los Angeles River 
Bldg. drawbridge over river, near Morris’s Ferry .. 
Repairs to steel briage, Canal Dover; constructing superstruc- 
ture concrete bridge, at Baltic... .. ae 
Bldg trestle bridge over dry gulch, Co. road No. 175, Sec. 14. nieve 
Bldg. all Co. bridges, 20 to 100 ft. long, during 1908.. wis 
Erecting eleven 48-ft. steel bridges with 16-ft. roadways. . 
Bldg. pile bridge, 200 ft. long over Tippah River. 
Bldg. 6 steel bridges; also 2 steel approaches, each one separate. 
Bldg. bridge and movable dam over eaeiesiuue River; cost, 
$60,000. ‘ 
Bldg. rein. concrete bridge: ‘also with plans, ‘etc. CLR S 
Bldg. concrete abutment; also steel-concrete culvert. sees 
Repairing and bldg. w ooden pile and steel bridges during y ear. 
Furnishing material and constructing 8 steel or reinforced con- 
crete highway bridges des nitciets ats) 
Bldg. two 100 ft. steel and conc rete spans, "Souris River. 
Constructing steel-concrete bridge in Euclid township. . 
Constructing 220-ft. bridge over Minnesota PRINCE. oo oa canes 
Furn. 7,000 ft. white oak bridge plank, 3-in. thick, 16 ft. . 
Bldg. suspension bridge over Indian River, near Sitka. ee ts 
Material and labor for building 28-ft. cement bridge............ 


Lighting and Electricity 


Incandescent and arc lights for electricity and gas............. 
Electric light tixtures, etc., for new Court House...... Fi 
Bldg. power house above found.; also bl. ig. rein. concrete dam 
on earth bottom, 200 ft. long for 25-ft. heau, Shetucket river 
Installing fire alarm system, inc. 2 inuicators, 1 gong, 1 bell 
strike, 25 or more fire alarm boxes.. . ‘ 
Installing electric light tixtures, new Court ‘House; cost, ‘$1, 600. 
Purchase of ol 1 machinery at electric light station. Sage tye 
Two 1o-ton, 3-motor electric traveling cranes.. .. ; 
For 25-yr. fr anchise for establishment, maintenance and op- 
eration of electric light plant and system.. . aiey kis yasien a atorelts 
Installing conduit and electric wiring sy stem, Federal Building. . 
Power plant equipment, in power house, Naval Train. Station... 
Lighting streets by gas and electricity for 5 yrs. from Sept. 1, 
inc. electrical energy for 350 arc and 428 ince an. Jamps.. .... 
Laven streets for 1o yrs., from July 1, 1909 with electric 
lights, plant to consist of 85 2,000 c.p. enclosed arc lamps; 
11 yr, franchise for commercial and residence saetteeell goo 
with contract. . Rie Daren 
Furn. electrical sup. to Bur. E. & Pr., <a t year from July 1 
Bl ig. electric light plant, to cost $10,000, steam operated. . : 
1,280 c. p. 6.6 ampere a. c. afc lamps, complete, with inner and 
outer globes; lamps for street Te ey 250, 500 or 750 lamps. 
Foun lation, furnishing, erecting, etc., 650 kw., 3-phase, 60- 
cycle, 2,300-volt a.c. generator with exciter: 1o Current trans- 
formers, Cap. 100 6.6 ampere arc each; switchboard panels for 


20 circuits of 50 arc each; exciter and generator cent all 
wiring and pipe-fitting by city; also alternate bids. 
Constructing electric lighting plant.. De eisalate Goes aa eo aieele siackiie 


Miscellaneous 


Garbage disposal for borough. . . 
Furn. and delivering 10,000 bbls. 
ice-making or refrigerating machines complete; and 6,000 
ft. 4-in. conduits, 325 outlet boxes, covers, nuts, etc........ 


850 metal street signs and 425 sign posts... eee 
a. c. electric elevator, 2 machines, 3 belted motors...-... 
Bldg. extension to wharf at Moncton, Westould Co., N. B.. 
Construc ting extension to hen arf; check, $1,700. 

urn. cement, sewer pipe, i pipe, and other sup] ilies . 
Bldg. grand stand. athle tle fielu, Crotona Park. . 
Fire extinguishing for 29 public : school bid gs. 
Furn. 1o-ton steam roller of modern an i approved ‘style. 
Bldg. $100,000 iron pier, Colorado Avenue, 200 rein.-conc. piles 
eed iging and are Buck Creek 
Construc’g new western entrance to C4 ity harbor: 


Constructing 3 steel tugs for Dept. Public Work KS. nanos 
Furn. 40,¢ 000 ft. -in., 6-ply; 20,000 ft., 3-in., 5 ply; 40,000 ft., 


24-in. 4-ply rv eon fire hose for alice and Brooklyn. a 


Furn. 





"48,000 check 


Bldg. works to control floods in Paxton Creek V alley, etc... 

Bl Ig. bulkhead at Narrous, Lake Minnetonhas...............0 
Bldg. sections ar Transcontinental RR.... By 
Constructing piers 4, 5 and 6; plans, etc., for $15. Siar Ghecrtade ake a 
Portland cement; 4,500,000 bbls. to be GECU sc ws ohh 
Furnishing 125 h.p. steam boiler, with accessories............ 
Work on Sec. 3, Ontario-Rice Lake Div. Trent Canal......... 
Removal, disposal of garbage, ashes, rubbish, 5 years.......... 


Constructing concrete walls for ship lock. ................-.. 


Widening Sault Ste. Marie canal . 

Installing vacuum cleaning system, Fec jeral Buik ling. See en et 
underground electric railways, etc. en eon ree 
Furnishing 30-ton capacity floating crane............... 


. Constructing garbage reduction works, cap. roo tons wen 24 hrs., 
on city land, inc. design, bldg., delivery, etc. ot re 


. ee 


; . R.G. Boya, Chm. Co.Com'rs, Lisbon. 


B.S. Hewes, County Clerk. 


oe C. H. Wright, Clk., Co. Supervisors. 


American Portland cement salso 


E. T. P. Shewen, Res. Eng’r. 


"M. J. Desmond, City 


P.E 
Col. 


VoL. XXIV., No. g 


Morgan G. Bulkley, Pres. Boro. and 
Highway Districts. 
J. W. Martin, County Clerk. 

LL. Seeburger, Chm. Co. Com’rs. 
Boyd, Chm. Co. Com’rs, Lisbon. 
B.G. Hamon, Chm. Ras. & Bridges, 

Odessa 
M. J Connally, Clk., Frontof Yonge. 
Alois Umscheid, care of Co. Suveyor. 


H. L. Shaner, City Engineer. 


Alfred Giles, San Antonio, Tex., C. E. 
W. W. Miller, Clk. Bd. Co. Superv. 
C. G. Keyes, County Clerk. 


A. V. Denahey, County Auditor. 
John Godfrey, Clk. Co. Com’rs. 

V.H. Morgan, County Board. 
Wm. Cozard, Pres. Bd. Co. Superv. 


H. P. McBeth, Clk. Bd. Co. Superv. 


Lang & McAnulty, Con. Eng’rs. 
C. A, P. Turner, Minnpls., C. E. 
A. B. Lea, County Surveyor. 
D.M. Haverly, County Clerk. 


P.S. Milner, County Engineer. 
a | H. Putnam, Sec’y Treas. 
A. B. Lea, County Surveyor. 
L. P. Larson, County Auditor. 
J. F. Boylan, Village Recorder. 
Lt. Sam C. Orchard, U.S. A., Skag’y 
P. J. Murphy, Co. Auditor, 


J.C. Bird, Clerk of Council. 
Jos. E. Mills, Detroit, Mich., Arch. 


Uncas Power Co., Norwich. 


W.M. Dame, City Clerk. 

. P. D. McKellar, Co. Auditor. 
R.N. Ellis, Supt. £1. Lt. & W. 
Commanaant Wavy Yard. 


W. 


Pres. and Trustees of Village. 
James Knox ‘laylor, Wash., D.C. 
Admiral J. E. Pillsbury, Wash., D.C. 


Howard B. Griffith, City Engineer. 


Henry Kling, City Clerk, 
Director Sullivan, B. E 
W.H. Jones, City Clerk. 


J. J. Nunnelly, ¢ 


cP. 


‘ity Auditor. 





J.J. Nunnelly, City Architect. 
JA. Clements, City Recorder. 


BN: 


Everham, Sr., Secretary. 


R. V. LaDow, Supt. Prisons, Dept. 
Justice, W ashington, Dc: 
Robt. H. Moth, City Engineer. 
Admiral R. C. Hollyday, Wash. ica 
Fred Gelinas, Sect’y Dept. Pub. W ks. 

R. E. Speakman, City Engineer. 

C. B. J. Snyder, Supt. School Bldgs. 
C.B. J. Snyder, Supt. School Bldgs. 
Clerk. 

Thos. H. James, City Engineer. 
William Mahoney, City Clerk. 


Fred Gelinas, Ottawa, Sec’y Den’t 
P. W. 
Fred Gelinas, Sec’y, Lept. Pub. Wks. 


Fire Commissioner. 
U.S.A. 


City, Cons. 


Hugh Bonner, 
W.C. Metcalf, Newport, QO. M., 
Jam es H. Fuertes, N. Y 
Engineer. 
Hugh R. Scott, Co. Auditor, 
: Ryan, Sec’y Trans. R.R. Com’rs. 
Harbor Board. 
H. F. Hodges, Isth. — Com. 
Capt. Conrad H..Lanza, Q. M. U.S.A. 
. Jones, Ottawa, Sec’y,D.R.& C. 
; a ‘Wormser, Dir. Pub. Safety. 
. M. Adams. Eng’r Corps, U.S. A. 
RG Engineer,, Detroit. 
path Knox Tay lor, Wash., D.C. 





iia | 


Argentine Legation, Wash., D: c.: 


St. George Boswell, Ch. Eng’r, Har- 
bor Commissioners. 


E W. H'rsch, Sée’v Bd, Pub. Serv. 








February 26, 1908. 


STREET IMPROVEMENTS 


Little Rock, Ark.—It is proposed to pave 
twenty-one blocks of East Second street 
with brick; estimated cost, $80,000. 

Washington, D. C.—The Commissioners 
have forwarded a bill to Chairman Smith, 
of the House District Committee, providing 
for the extension of Girard street, from its 
western terminus to Fifteenth street, with a 
width of sixty feet. more or less. Girard 
street is now what is known as a stub end 
street extending westward from Fourteenth 
Street a distance of about 700 feet. It is 
the purpose of this bill to extend Girard 
street to Fifteenth street, making it parallel 
with Fuller street, a similar stub end thor- 
oughfare. The extension is estimated to cost 
approximately $11,000. 

Jacksonville, Fla.—Council has decided to 
pave certain portions of Jessie street.—Ad- 
dress Commissioner Aird. 

Belleville, Iil—The Board of Local Im- 
provements will make improvements that 
will cost about $200,000 the coming year.— 
Fred J. Kern, Mayor; Fred Deutschmann, 
City Engineer. 

Attica, Ind.—Council has adopted plans and 
specifications for paving the business por- 
tions of Maine and Mill streets with brick, 
and has also ordered plans and specifications 
for the improvement of McDonald street y 
paving and building concrete curb and gut- 
ters and sidewalks, this improvement being 
one mile long.—D. R. Young, City Engineer. 

Decatur, IIl—City Engineer A. B. Alex- 
ander is preparing plans for paving the 
following streets with brick: East Conduit 
street, 19,3875 square yards paving, on 5-inen 
concrete base. with cement filler and as- 
phalt expansion joints, and 11,520 lineal feet 
sandstone curbing; $42,690. Packard street, 
6,773 square yards paving, on 4-inch con- 
crete base, with cement filler, and 4,660 lin- 
eal feet sandstone curbing; $13,652. Cerro 
Gordo street, 4,900 square yards paving, on 
6-inch concrete base, with asphalt filler, and 
3,050 lineal feet sandstone curbing; $11,400. 
West Main street, 2,388 square yards paving. 
on 6-inch concrete base, with asphalt filler, 
and 1,530 lineal feet combination curb and 
gutter; $6,048. North Pine street, 2,042 
square yards paving, on 4-inch concrete 
base, with asphalt filler, and 1,364 lineal 
feet sandstone curbing. Park place, 2,646 
square yards paving, on 4-inch concrete base, 
with asphalt filler, and 1,764 lineal feet com- 
bination curb and gutter. 

East Chicago, Ind.—Specifications have 
been made for about two miles of improve- 
ments on Elm, Hemlock and Ivy streets; 
contract will be let next month. 

Elgin, !Il.—The citizens have decided that 
North Liberty street, after sewers are laid, 
shall be paved with creoresinate block, with 


cement curb and gutter, instead of with 
brick, as advocated by Mayor Price 
Ft. Wayne, Ind.—The city will cement 


the sidewalks on both sides of East Washing- 
ton avenue. 

Michigan City, Ind.—Plans and _ specifica- 
tions have been submitted to the Board of 
Public Works for paving six streets with 
brick and combined curb and gutter; about 
34.000 square yards.—H. M. Miles, City En- 
gineer. 

Red Oak, la.—Preliminary plans are being 
prepared for 30,000 feet of curb and gutter.— 
C. M. Kelly, City Clerk. 

Latonia, Ky.—Council has passed an ordi- 
nance ordering the improvement of Ohio 
avenue. 

Louisville, Ky.—Roger McGrath, Secretary 
of the Board of Public Works, has been au- 
thorized to advertise for bids for recon- 
structing with asphalt Third avenue, the 
cost of which will be in the neighborhood of 
$100,000. 

New Orleans, La.—W. H. Reynolds is in- 
terested in a campaign to have all the streets 
in the city paved.—Wm. J. Hardee, City 
Engineer. 

Frederick, Md.—An ordinance is being pre- 
pared to provide for the issue of $100,000 


street improvement bonds.—Address City 
Clerk. 
Grand Rapids, Mich.—Alderman DeBoer 


can give information in regard to paving East 
Bridge street. 


Minneapolis, Minn.—The City Clerk has 
been directed to advertise for bids for ma- 


terial to be used during the year 1908 for 
improving streets; $200.000 will be expended. 

St. Paul, Minn.—Plans and specifications 
for boulevarding and curbing portions of St. 
Anthony avenue have been completed by 
the City Engineer; estimated cost, $12,000. 

Scranton, Miss.—Council proposes to issue 
$20,000 in bonds for street improvements 
and storm sewerage. 

Vicksburg, Miss.—J. C. Bryson is inter- 
ested in having bonds for $100,000 issued for 
improving the principal county roads. 

St. Louis, Mo.—Andrew J. O’Reilly, Presi- 
dent of the Board of Public Improvements, 
will receive bids shortly for paving a num- 
ber of streets with brick, on concrete foun- 
dation; cost, $300,000. 
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Mayor Wells has signed twenty-two public 
improvement bills for improving streets, 
which will amount to $222,500.—A. J. O’Reilly, 
President, Board of Local Improvements. 

Omaha, Neb.—Douglas county will take 
figures in about thirty days on 15 to 20 miles 
of macadam and concrete road construction. 
—J. M. Haverly, County Clerk; Herman 
Beals, County Surveyor. 

Glen Rock, N. J.—The city is to expend 
$35,000 on macadam roads during the year; 
bonds have been voted, and the city is now 
trying to sell them. 

J.—The 


Perth Amboy, N. appropriation 


for streets for the ensuing fiscal year has 
been raised to $20,000, as there is much 


work to be done in putting several streets 
in condition. 

Ridgewood, N. J.—It is probable the city 
will build two blocks of pavement this sum- 


mer, and expend $30,000 on macadam im- 
provements. 
Albion, N. Y¥Y.—The city proposes to issue 


$50,000 bonds for road improvements in Or- 
leans County. 

Buffalo, N. Y.—Col. F. G. Ward, Commis- 
sioner of Public Works, has been authorized 
to advertise for bids for the repair of asphalt 
pavements, contracts for which expire July 1. 

Council has ordered Hudson street re- 
paved, 32 feet wide, with dressed block Me- 
dina sandstone, on concrete base, from the 
westerly curb of Niagara street to the east 
end of approach to bridge over the Erie 
Canal, cost $14,246; also that Swinburne 
street be paved, 28 feet wide, with round 
edge shale brick, on concrete base, from 
the south curb of Broadway to the north 
curb line of Amity street; a petition has 
been presented to the Board of Aldermen 
by property owners on Amherst street, be- 
tween Parkside avenue and Colvin boule- 
vard, to rescind all action on ordering said 
street paved with asphalt, and to pave with 
macadam instead. 

Council has ordered F. G. Ward, Commis- 
sioner of Public Works, to prepare plans 
and advertise for bids to repave Grey street, 
22 feet wide, from the north curb line of 
Broadway to the south curb line of Genesee 
street; also to repave Johnson street, 30 
feet wide, from the north curb line of Broad- 
way to the south curb line of Genesee street: 
and 26 feet wide. from the north curb line of 
Genesee street to the south curb line of Best 
street. 

Niagara Falls, N. ¥Y.—Council has instruct- 
ed the Board of Public Works to advertise 
for bids for improving sundry streets. 

Ashtabula, O.—The Council, City Engineer 
and Engineers of the Lake Shore Railroad 
Company have decided to draw new plans for 


the subway to be constructed under the 
tracks of the railway company at Lake 
street; the new plans will show a depres- 


sion of Lake and Depot streets for the en- 
tire width, instead of for only half their 
width, as was originally planned.—Lewis A. 
Amsden, City Engineer. 

Canfield, O.—This place will soon vote on 
the proposition of issuing $50,000 road bonds. 


Cheviot, O.—Bids will be received for the 
necessary material and labor for the con- 
struction of cement sidewalks on Harrison 
avenue. 

Columbus, O.—The city will improve, by 
grading, paving, etce., Fulton, Floral, High 
and Mound avenues, and will also improve 


Tatnick boulevard by paving with asphalt. 
Elyria, O.—Bids will be received by this 
city for the improvement of East Fourth 


street, from East avenue to East River 
street. 
Girard, O.—The City Clerk has been in- 


structed to advertise bids for constructing 
sidewalks, crosswalks, curbs and gutters. 

Marietta, O.—The city will pave 1,300 feet 
of road on Fairview Heights; the Board of 
Public Service has been requested to pre- 
pare estimates for the paving of Sacra Via 
and Warren street. 

Martins Ferry, O.—Solicitor Cooke has 
been authorized to prepare the necessary 
ordinances for paving North Burlington Road, 
Cemetery Road and several other streets. 

Newark, O.—Bids will be received for pav- 
ing and setting curbs on South Fourth and 
Fifth streets. 

Portsmouth, O.—The Board of Public Ser- 
vice will receive bids for the improvement 
of Finley street by paving with brick, grad- 
ing and curbing. 

Springfield, O.—Council has issued $25,000 
bonds for providing street and alley inter- 
sections; they have also recommended the 
paving of Fisher street and the alley between 
Main and Columbia streets; with vitrified 
paving brick has also been decided on. 

Youngstown, O.—Bids will be received, 
March 9, 2 p.m., for $10,000 Boardman street 
widening bonds; $1,295 Thurman street grad- 
ing bonds; $1,425 Silliman street grading 
bonds, and $1,910 Mahoning avenue sewer 
bonds; interest 5 per cent., payable semi- 
annually.—Wm. I. Davies, City Auditor. 

Blairsville, Pa.—Citizens have petitioned 
the Borough Council to pave three streets 
during the coming summer: Campbell street, 
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from Liberty to the railroad; Market street, 
from the railroad to Brady; Stewart street, 
from Market to Campbell streets. 

Canonsburg, Pa.—Council has passed ordi- 
nance for grading, curbing and paving sec- 
tion of East College street, 500 or 600 feet 
long, to connect two streets already perma- 
nently paved.—Address Councilman Sheldon. 

Lewisburg, Pa.—The Borough Council has 
made application to the State Highway De- 
partment for an appropriation to relieve the 
taxpayers of the great burden of paving 
portion of new State road within the borough 
limits.—R. W. Johnson, Commissioner. 

Ballinger, Tex.—Council has ordered an 
election, March 17, for the issuance of $20,- 
000 worth of street bonds; the city recently 
purchased a good lot of road building ma- 
chinery, and has undertaken to improve the 
streets of the town, but the available funds 
having been exhausted it is necessary to is- 
sue bonds to complete the work; it is ex- 
pected the bond issue will carry with -very 
few dissenting votes. 

Taylor, Tex.—The people will soon vote on 
the proposition of issuing $15,000 bonds for 
improving streets and sidewalks. 

Ashland, Wis.—Bids will be asked shortly 
for brick paving on several streets.—J. C. 
Williams, City Clerk. 

La Crosse, Wis.—A Special Committee on 
Street Improvements recommend the follow- 
ing street improvements to be made: Vine 
street, from Fourth to Sixth, paved with 
brick, and from Sixth to West avenue with 
macadam; Fifth street, from State to Vine 
streets, with brick, and Sixth street, from 
Jackson to Mormon Coulee road, with mac- 
adam. 

Superior, Wis.—Brick paving will probably 
be constructed in Hammond street from Bel- 
lah avenue to Twenty-first; also on Grand 
avenue from Bellah avenue to Eighteenth 
street.—E. B. Banks, City Engineer. 


SEWERAGE 


Santa Cruz, Cal.—The City Engineer has 
been instructed to prepare plans and spec:i- 
fitations for the construction of a sewer in 
Plateau avenue. 

Athens, Ga.—Within the next month the 
citizens will vote on the proposition of issu- 
ing $50,000 bonds for sewers. 

Belleville, Itil—The Board of Public Im- 
provements proposes to expend $250,000 this 


summer for sewers, street pavement and 
other improvements. 
Danville, Ill.—City Engineer W. H. Mar- 


tin is preparing plans for an 18-inch tile sew- 


er, 15,000 feet long, to cost $40,000, in East 
Danville, for the Board of Local Improve- 
ments.—J. H. Lewman, President. 





Elgin, IlIl—An extension of sewer is to be 
made in North Liberty street, about 250 feet 
long before paving is done, to be laid about 
eight feet deep at Forest avenue and six feet 
at the point at which it shall stop, immedi- 
ately south of Linden avenue.—Mayor Price. 

Hoopeston, Ill.—Engineer C. E. Cotting- 
ham, of Danville, is preparing plans for a 
brick and tile sanitary sewer for the city to 
cost $100,000. 

Minonk, IIl.—The Board of Local Improve- 
ments has adopted resolution for construc- 
tion of a number of sewers; total estimated 
cost, $32,330, to include 3,658 feet 30-inch. 
415 feet 24-inch, 771 feet 22-inch, 380 feet 
20-inch, 4,195 feet 15-inch, 3,245 feet 12-inch, 
and 1,410 feet 10-inch pipe sewer, etc.—Wil- 
liams Meyer, Engineer. 

Paxton, Ill.—The City Engineer has sub- 
mitted plan for sewerage of First and Second 
Wards, at a cost of $9,000. 

Brazil, Ind.—Geo. A. Fletcher, City Engi- 
neer, has been instructed to prepare plans 
for about one-third mile of 6-foot sewer and 
about one-half mile of 4-foot sewer, also a 
number of small laterals; bids will be re- 
ceived some time in April. 

Princeton, Ind.—Council has directed that 
plans and specifications be made for the con- 
struction of a septic tank and a complete 
sewer system. 

Vincennes, Ind.—The City Engineer is pre- 
paring plans for the construction of a con- 
‘oy estimated to cost $50,000. 
Wichita, Kan.—Plans have been prepared 
by City Engineer Mundevello for the con- 
struction of the West Side sanitary sewer 
known as Sanitary Sewer No. 8; cost, $83,- 
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Lawrence, Mass.—An order has been passed 
that a sewer be constructed in Doyle street, 
from Hancock to Water street; also for a 
sewer in Hampshire.—John C. Needham, Su- 
perintendent Street Department. 

Aurora, Minn.—The citizens have voted to 
issue $20,000 bonds for constructing a sew- 
erage system.—Chas. M. Donway, Engineer. 

Ivanhoe, Minn.—The Village Council has 
decided to construct sewers and cement 
walks on Main street. 

St. Paul, Minn.—The Board of Public 
Works, R. L. Gorman, Clerk, will soon ask for 
bids for the construction of a gravity sewer 
system in Duke street, to cost $14,000, and 
for a sewer in Brown avenue and Gates street, 
cost $16,000.—L. W. Rundlett, City Engineer. 
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Staples, Minn.—Council has passed a res- 
olution providing for the extension of the 
sewerage system.—C. B. Cashman, City 
Clerk. 

Tracy, Minn.—The Village Council has vot- 
ed to construct a sewer system and cement 
walks on Main street. 

Two Harbors, Minn.—Plans are being pre- 
pared by the Minnesota Engineering Com- 
pany, Providence building, Duluth, for sew- 


ers to cost $25,000.—P. J. McAlpine, City 
Clerk, 
Pascagoula, Miss.—Council has passed an 


ordinance providing for the issue of $20,000 
of bonds for street improvement and storm 
sewers. 

St. Joseph, Mo.—City Engineer D. L. Law- 
lor is preparing preliminary plans for a vit- 


rified pipe sewer, at Hansen Park, for the 
Hansen Park Improvement Co.—Willis A. 
Munger, President, 924 Felix street. 

St. Louis, Mo.—An ordinance has passed 


Harlem Creek Sewer 
will cost $112,000.— 
Board of Public 


Councils establishing 
District; improvements 
W. B. Dryden, Secretary 
Improvements, 

Hartington, Neb.—Council has employed 
Arnold C. Koenig, Consulting Engineer, of 
Omaha, to prepare plans and specifications 
for a complete system of sanitary sewerage, 
and storm water sewers for the business 
portion of the city; surveys are now in prog- 
ress, and bids for the 
main sewers will probably be called for early 
in the spring. 

Omaha, Neb.—Bids will soon be received 
for a main sewer, to cost $100,000.—Address 
E. T. Peterson, care City Engineer’s of- 
fice. 

The Union Pacific Co will construct 


R. KR. 


a sewer to cost $100,000 as soon as city 
makes start on the main sewer for north- 
east Omaha. 


The city will expend approximately $50,- 
000 on sanitary sewers in 1908.—James Dahl- 
man, Mayor; Andrew Rosewater, City En- 
gineer. 

Wilmington, N. C.—The city contemplates 
establishing an up-to-date sewerage system. 
—Col. Walker Taylor, Chairman Water and 
Sewerage Commission. 


Batavia, N. Y.—Alexander Potter, C. E., 
New York City, has prepared plan for a 
system of sewerage and the people will vote 


upon the adoption of said plan March 10. 
Akron, O.—A 24-inch sewer will probably 
be laid in the bed of the canal to replace the 


12-inch sewer, which is broken in several 
places and is not large enough to drain the 
territory around the rubber’ shops.—Ed. 


Dunn, Superintendent of Streets. 
Ashtabula, O.—The State Board of Health 

has approved plans for the construction of a 

No. 3, in Western Ash- 


new sewer district, 

tabula, and work of construction of outlets 
and contributory sewers will be commenced 
the coming summer, under the direction of 


Lewis A. Amsden, City Engineer. 
Canton, O.—Estimates submitted to Coun- 


cil show estimated cost of new sewers is 
$69,974; this includes the construction of 
12,942 feet. 


Oberlin, O.—Council has voted in favor of 
a $6,000 bond issue for additional sewer im- 
provements. 

Painesville, O.—Plans will be prepared by 
City Engineer H. P. Cummings for a storm 
water sewer on South State street. 


Youngstown, O.—Proposals will be re- 
ceived by the Board of Public Service for 
grading Wills and Garlick streets, and for 


the necessary labor for the construction of a 
sewer on Shohy street. 

Beaver, Pa.—At a meeting of the leading 
citizens, a resolution was passed recom- 
mending the construction of a sewerage sys- 
tem.—J. L. Holmes was Chairman of the 
meeting. 

Clifton Heights, Pa.—Commissioner Dixon 
has ordered plans prepared for sewage dis- 
posal plants for Clifton Heights, Colwyn, 
Aldan, Collingdale, Lansdowne, Yeadon, Dar- 
by, Glenolden, Sharon Hills and Upper Dar- 
by. A combined plant on the Delaware river 
may be built at a cost of $100,000 or separate 
plants costing about $20,000. 

Easton, Pa. The citizens on February 
18 voted against issue of $241,000 bonds for 
constructing of sewerage system and gar- 
bage disposal plant; the State Board of 
Health threatens to compel construction of 
sewer system. 

Meadville, Pa.—The State Health Depart- 
ment has issued a decree requiring that the 
city submit’ plans and build a disposal plant 
by the first of September; this action is in 
accord with the general plan to purify the 
watershed. 

Monaca, Pa.—The Borough has_ been 
granted a permit by Dr. Samuel Dixon. 
State Commissioner of Health, to extend its 
sewer system and to discharge sewage, un- 
treated, into the Ohio river. 

Bennettsville, S. C.—Bonds, $25,000, 





will 


be issued for the construction of a sewerage? 
system. 


construction of the 
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WATER SUPPLY 


Canon City, Col.—Cost of an adequate wa- 
ter supply from the Arkansas river is esti- 
mated at $200,000. 

Atlanta, Ga.—General Manager Park 
Woodward is considering the purchase of a 
pump for the water works. 

Blue Ridge, Ga.—Proposals will be re- 
ceived March 2 for $14,000 water works 
bonds; $8,000 electric light bonds and $8,000 
sewer bonds to bear interest at the rate of 
interest.—F. G. Duncan, City 


5 ‘per cent 
Clerk. 

Bloomington, IIl.—The Board of Local Im- 
provements has adopted a resolution to lay 
the proposed 20-inch main. 

Pekin, IIl—An ordinance is being con- 
sidered by Council to extend franchise to 
the Pekin Water Works for twenty years. 

Salem, Ill.—The city is planning to build 
a water works system. 

Troy, Ill.—The city will vote on the water 
works question at the annual city election.— 
F. W. Braner, Mayor. 

Evansville, Ind.—The Water Trustees and 
the Council Water Works Committee, con- 
sisting of W. F. Hartig, Dr. Edwin Walker 
and Dr. W. F. Cleveland, will outline pre- 
liminary steps in building a mechanical fil- 
ter and. also decide whether or not to em- 
ploy a constructing engineer or an engineer 
in an advisory capacity; John S. Dennison 
of the Chicago office of the Norwood Com- 
pany: recently had a conference with mem- 
bers of the Water Board, but no agreement 
was reached.—W. M. Madden, Clerk, Water 
Trustees. 

Atlantic, la.—Engineer J. L. Darnell, New 
Nelson building, Kansas City, Mo., is pre- 
paring plans and specifications for water 
works improvements for the city to cost 
$35,000.—T. E. Nichols, City Clerk. 

Washington, la.—The city will sink a deep 
well for the water system. 

Marion, Kan.—The city has voted $35,000 
honds to repair the water system and pur- 
chase electric lights. 

Latonia, Ky.—Citizens are urging 
water for better fire protection. 

Chestertown, Md.—The city proposes to 
secure a system for fire protection. 

Lawrence, Mass.—A. D. Marble, City En- 
gineer, has been instructed to prepare plans 
and estimate the cost of covering old filter 
bed, also placing concrete bottom and sides 
to the structure. 

Marion, Mass.—Bids will be opened in a 
week or so for constructing pumping sta- 
tion. specifications being about ready for 
bidders.—Board of Water Commissioners. 

Newburyport, Mass.—It is proposed to ex- 
pend about $75,000 for improvements to wa- 
ter works.—Harry S. Noyes, Secretary Wa- 
ter Committee; Lewis D. Thorpe, Engineer, 
{6 Cornhill street, Boston. 

Saginaw, Mich.—The Water Board has re- 
ferred petition for a 6-inch main in Front 
street to Committee on Finance, and, also, 
the Mayor’s recommendation for meters. 

East Grand Fork, Minn.—An election will 
be held March 5 to decide the question of is- 


more 


suing $50,000 bonds for improving water 
system. 
Collins, Miss.—Council has ordered $4,000 


water and light bonds to be issued. 

St. Louis, Mo.—An ordinance was passed 
for extending water mains, appropriating 
$235,000 for pipe and $145,000 for laying.— 
A. J. O’Reilly, Board of Local Improvements. 


Buffalo, N. Y¥Y.—Council has ordered Fran- 
cis G. Ward, Commissioner of Public 
Works, to prepare plans and specifications 


and advertise for bids for building a valve 
system and valve house, at or near corner 
of Front and Massachusetts avenues; also 
for the erection of a water tower, at Ken- 
sington avenue and Grider street. 

A bond issue for $1,000,000 to take care 
of the tunnel, water main extension, valve 
system and other matters in connection with 
the new pumping station has been authorized 
by the Aldermen.—F. G. Ward, Commission- 
er of Public Works. 

Syracuse, N. Y.—Owing to reasonable bids 
received for furnishing iron pipe, the Board 
of Contract and Supply will probably invite 
proposals for 20,000 tons of large pipe, 1nu- 
cluding 30-inch, which is to be used in 
building the second conduit line from Skane- 
ateles Lake to the new reservoir. 

Troy, N. Y.—The city will lay mains in 
Mountain View avenue. 

Watervliet, N. Y.—Mavyor Quinn says in 
his annual message that the city should ac- 
quire its own water works system at once. 

Wilmington, N. C.—The city contemplates 
establishing an up-to-date water works sys- 
tem.—Col. Walker Taylor, Chairman Water 
and Sewerage Commission. 

Washburn, N. D.—An election will be held 
to vote on issue of bonds for constructing a 
system of water works.—Theodore Serr, Vil- 
lage Clerk. 

Cincinnati, O.—Council has passed an or- 
dinance for a $200,000 bond issue for laying 
new mains and cleaning old one. 
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The Lower River Road Improvement As- 
sociation has adopted resolutions recom- 
mending to the Councils of the several towns 
interested that they make appropriations to 
cover the cost of a preliminary survey and 
plans for connecting with the Cincinnati wa- 
ter mains in Anderson Ferry and. extending 
them to Cieves through Delhi, Home City, 
Fernbank, Addyston and North Bend. 

Cleveland, O.—The Board of Public Service 
proposes to have constructed a filtration 
plant to supply water to the West Side, ata 
cost of about $1,000,000; the sum of $63,140 
has been appropriated for the purchase of 
eight acres of land between Washington and 
Division avenues. 

Columbus, O.—Council will shortly pass 
bill appropriating $40,000 for the purchase 
of pipe, ete., for the Water Works Depart- 
ment.—Superintendent Holliday. 

Dresden, O.—This city expects, in the near 
future, to install a water works system). 
plans to that end have been made and the 
first official step will be taken when a 
party of Councilmen, accompanied by S. B. 
Darner, of Zanesville, who has been re- 
tained as legal adviser, will make a trip 
through the cities and towns of the northern 
part of Ohio for the purpose of gleaning in- 
formation; among those who will go are 
Councilmen A. A. Garver and Frank Cor- 
dray. 

Newark, O.—The cost of completing the 
water works system is estimated at $271,000. 
—Mayor Atherton. 

Reading, O.—The Village Council will ex- 
pend $4,000 in the spring on the extension of 
water mains in various streets. 

Youngstown, O.—Council has unanimously 
approved the report of the special commit- 
tee and selected the Berlin water basin for 
a water supply, and $15,000 bonds authorized 
to take up options on land now held by the 
Chamber of Commerce.—Robert McMaster, 
James A. Green and Thomas F. Murray, 
Committee. 

Altus, Okla.—Bonds for $50,000 have been 
authorized for the construction of a water 
system. 

Cleo, Okla.—The special election resulted 
in four to one in favor of issuing $25,000 
city bonds to build a water works system 
and ice plant; the city will own both when 
completed. 

Norman, Okla.—Bonds, $80,000, have been 
authorized for the extension of water sys- 
tem.—Address City Clerk. 

Sapulpa, Okla.—The city has engaged A. 
Earl & Co., Muskogee, as consulting en- 
gineers on the water works improvements; 
estimated cost, $35,000. 

Chester, Pa.—Application will shortly be 
made to the Governor for a charter for the 
incorporation of the Edgmont Water Com- 
pany to supply water in Chester township, 
Delaware County. 

New Cumberland, Pa.—More plans have 
been submitted for a water supply, but as 
yet nothing definite has been taken up; the 
latest plan to secure water by gravity from 
the farm of Samuel Fisher, about four miles 
from New Cumberland, is suggested: by T. 
M. Gray, formerly Superintendent of the 
Kerbaugh Construction Company, which op- 
erated extensively in this part of the county 
some time ago. The plant would cost about 
$25,000. If the plan should be adopted it is 
the intention of the promoters to allow the 
pipes of the old company to remain in the 
ground and lay all new mains for the pro- 
posed system; it is said that water could be 
secured by the new plan for $6.50 a year in- 
stead of $10 as at the present time. 

Pawtucket, R. Il.—The city proposes to is- 
sue water construction bonds of $60,000.— 
Mayor Kenyon. 

Bastrop, Tex.—The electric and water 
plant has been purchased by Robert Bayne 
of Fort Worth. 

Binghampton, Tenn.—Bids will soon be re- 
ceived for the construction of water works, 
to cost about $25,000. Thos. D. Lawler, Sec- 
retary Bond Committee, 123 Court avenue, 
Memphis: J. A. Omberg, Jr., Engineer, Good- 
win Institute. Memphis. 

Clarendon, Tex.—About $10,000 will be ex- 
pended in improving the Clarendon Water, 
Light and Power Company’s plant, of which 
T. S. Kemp is Local Manager. 

Temple, Tex.—Council at a special session 
opened bids for the issue of $150,000 city 
water bonds voted by the citizens some time 
ago; only $90,000 of the issue, however, was 
disposed of, the city preferring to market 
the remainder as it requires the money; a 
large number of bids were received repre- 
senting every section of the United States 
and also a London, England, bond house, 
and the Harris Trust & Savings Company 
of Chicago, being the highest bidder, was 
awarded the bonds, the price paid being 
$1.0142 and accrued interest, the premium 
amounting to $1,278; the bonds are 5 per 
cents and run for forty years with a twenty- 
year option; the proceeds will be utilized in 
paying for the water works plant and in ef- 
fecting improvements and extensions; the 
Water Commissioners have been busy for 
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several months in receiving reports and ad- 
vice from Engineers as to the necessity of 
the system, and will at once expend $30,000 
in that manner; it is very likely the city will 
soon place on the market the remainder of 
the issue, $60,000, as some of the unsuccess- 
ful bidders have made flattering offers for 
same. 

Urbanna, Va.—The city will build a sys- 
tem, including a 15,000-gallon tank, 4-inch 
mains and fireplugs. 

Seattle, Wash.—The Fire and Water Com- 
mittee recommends .purchasing the Rainier 
Valley Light and Water Company’s plant 
at $32,000. 

_Wenatchee, Wash.—Engineer Hanford can 
give information in regard to pumping and 
power plant that may be built. 

Cheyenne, Wyo.—Bids will be received 
March 17 for the purchase of $160,000 41-2 
per cent water extension bonds payable in 
30 years, but redeemable after ten years.— 
J. B. Wright, City Clerk. 

_Montreal, Que., Can.—Plans are being con- 
sidered by the Water Department for the en- 
largement of the aqueduct for a greater 
— supply; estimated cost, about $2,000,- 
O00, 

North Bay, Ont., Can.—Plans are being 
prepared for the construction of a 1,000,000- 
gallon reservoir at Trout Lake. 


LIGHTING AND ELECTRICITY 


Guntersville, Ala.—V. V. Moore is inter- 
ested in establishing an electric light plant. 

Huntsville, Ala.—Council has voted to is- 
sue $18,000 bonds to run ten years from the 
first day of March bearing interest at the 
rate of 5 per cent. for installing a municipal 
electric light plant. 

Hope, Ark.—The city will erect a power 
house about 65x70 feet and will install engine 
and dynamo to increase the water and light 
plant.—Chas. M. Richards, Superintendent. 

Brush, Col.—The Brush Electric Light. 
Fuel & Power Company proposes to con- 
struct a plant of 300-K.W. capacity in two 
units direct connected. 

Denver, Col.—The Denver Gas & Electric 
Company is going to make improvements 


that will cost $50,000.—Frank W. Frueauff, 
General Manager. 
Jacksonville, Fla.—The Board of Bond 


Trustees has approved the recommendations 
of R. N. Ellis, Superintendent, for changes 
in the machinery in the municipal electric 
light plant, which provides for extensions 
and alterations at the municipal power 
plant. 

Blue Ridge, Ga.—Ronds. $8,000, have been 
issued for an electric light plant.—F. G. 
Duncan, City Clerk. 

Salmon, Ida.—The Andrews Light & Pow- 
er Company contemplates installing a 500- 
h.p. hydro-electric plant for lighting and 
power, including generators, water wheels, 
line, material, etc; cost about $30,000. 

Indianapolis, Ind.—The State Board of Ag- 
riculture, Charles Dowing. Secretary, will re- 
ceive bids for the erection and 
of an independent electric light plant on the 
State Fair Grounds, to be operated by steam; 
estimated cost, $28.000.—Rubush & Hunter, 
Farmers’ Trust Building, Architects. 

Noblesville, Ind.—Bids are asked by the 
Noblesville Gas & Improvement Company 
for extension of its pipe lines and also for 
erection of an artificial gas plant, the latter 


to cost about $75,000.—C. R. Heath, Pres- 
ident. 
Louisville, Ky.—The Kentucky Electric 


Company is going to erect a two-story ad- 
dition to its plant to cost $25,000.—Robert 
I. Hughes. President. 

The Louisville Lighting Company has de- 
cided to expend about $1,500,000 for improve- 


ments.—A. Worthington, Louisville, Man- 
ager. 
Hyattsville, Md.—The Washington Spa 


Springs & Gretta Electric Railway Company, 
B. J. Stephens, Hyattsville, Md., President, 
will erect power house at Beverly.—Charles 
D. Eldridge, Myersville, Engineer. 

Long Pine, Neb.—The Town Board has 
granted a fifty-year franchise to Ira Hewitt 
of Neligh, Neb.. to furnish light and power 
for the people of Long Pine and vicinity; it 
is Mr. Hewitt’s intention to build a dam on 
Pine creek to furnish the power; the dam is 
to be fifty-five feet high and this will give 
in the neighborhood of 250 horsepower. 

Stanton, Neb.—M. M. Neumann seeks a 
franchise for electric lighting. 

Bath, N. Y.—The Bath Electric & Gas 
Light Company, which lost its franchise a 
short time ago, is making efforts to regain 
it. 
Rocky River, O.—The Rocky River Water. 
Light & Power Company, which supplies the 
town with water, is contemplating installing 
generators in its plant to furnish electricity 
for lighting the town. 

Roseville, O.—The directors of the Devon- 
shire Brick & Ceramic Company have de- 
cided to erect an electric lighting plant in 
this town at a cost of $60,000.—W. A. Shoe- 
maker, Secretary and Manager. 


equipment. 
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Afton, Okla.—The city will vote on the 
proposition of issuing bonds to build an elec- 
tric light plant.—Address City Clerk. 

McAlester, Okla.—Wm. Busby has pur- 
chased the controlling interest in the Mc- 
Alester Electric Lighting Company, which 
will probably be consolidated with the Choc- 
taw Interurban Line. 

South Pittsburg, Tenn.—Additions and 
improvements are contemplated by the new 
South Pittsburg Light & Power Company, 
including the installation of a 3-phase 60- 
cycle 2,300-volt system and extending its 
transmission lines to Bedford, Copenhagen 
and Bridgeport.—C. A. Sutliff, Owner and 
Manager. 

Ft. Worth, Tex.—About $50,000 worth of 
new machinery will be installed in the elec- 
tric light plant.—Sam Davidson, City Com- 
missioner. 

Marble Falls, Tex.—The Granite Manufac- 
turing Company has been incorporated with 
$300,000 capital to build water power elec- 
trical plant for development and transmis- 
sion of 12,000 horsepower.—John W. Maxey, 
Engineer-in-Charge. 

Ashland, Va.—The Virginia Light & Pow- 
er Company will construct an electric light- 
ing system. 

Prosser, Wash.—The Prosser Falls Land 
& Power Company, Prosser, will construct 
a power plant to be operated by water; a 
power canal to be two miles long has been 
over half completed; a dam across the Ya- 
kima river, 770 feet long and from six to 
eight feet high has been completed. Con- 
tracts will be let before April 1 for two 250- 
Kk.W. dynamos, to be driven by separate hor- 
izontal turbine water wheels, two miles of 
transmission line to reach the present plant. 
No engineer has been employed as yet for 
this project.—E. F. Benson, President and 
Manager. 

New Martinsville, W. Va.—The citizens of 
Brooklyn are endeavoring to get electric 


power from New Martinsville. 

Ashland, Wis.—The Ashland Power Com- 
pany has been incorporated with $100,000 
capital by R. P. Wilcox, C. T. Bundy, and 
others. 

Juneau, Wis.—The Dodge County Board 


has decided to install a heating and electric 
plant for the County Asylum. 


Loyal, Wis.—Estimates have been pre- 
pared for water and light system to cost 
$75,000.—Address City Clerk. 


FIRE EQUIPMENT 


Campbell, Cal.—C. H. Whitman is on the 
Fire Committee which is looking into the 
matter of establishing fire protection. 

Santa Clara, Cal.—Residents of the South- 
west part of this city are going to form a 
fire company. 

Homer, Iil.—The Town Board proposes to 
purchase a chemical engine and other fire 
apparatus.—Address Town Clerk. 

Evansville, Ind.—Architects Harris & 
Shopbell will prepare plans for a two-story 
$6,000 hose house for the Board of Public 
Works. 

Evansville, Ind.—Residents of the territory 
west of Barker avenue and north of Decker 
Roud are going to organize a fire company 
and purchase a fire pump; John H. Tekoptel 
can be addressed for further information. 

Evansville, Ind.—Architect F. J. Schlotter 
will prepare plans for remodeling two-story 
hose house for the Board of Public Works; 
cost $4,000. 

Somerset, Ky.—Council has passed an or- 
dinance creating a new Fire Department and 
a two-horse hose and reel wagon with chem- 
ical cylinder, hose and fire-alarm apparatus 
will be purchased. 

Lawrence, Mass.—The city government 
has appointed Mayor Kane and Chief Rutter 
of the Fire Department as a committee to 
select a site for an engine house in Ward 5, 
to take the place of the present Morton 
street station; the new station will be of 
brick, with all the latest improvements. 

Baltimore, Md.—Architects Simonson & 
Pietsch have completed plans for a two- 
story engine house for the Board of Awards; 
cost $30,000. 

Chestertown, Md.—Capt. Thomas D. 
France is one of the committee which has 
been appointed to look into the proposition 
of better fire protection. 

Englewood, Mo.—The city is without fire 
protection; plans for establishing department 
are being considered.—Address L. J. Brown. 

Kansas City, Mo.—Fire Chief John Eg- 
ner is advocating a modern fire alarm sys- 
tem for the city. 

St. Charles, Mo.—Council has passed an 
ordinance establishing a paid Fire Depart- 
ment; two fire wagons will be purchased. 

St. Joseph, Mo.—This city contemplates 
the erection of a fire station; architect not 
selected; Alderman Thomas’ Shaffer in 
charge.—Geo. F. Barnes, Secretary Board of 
Public Works. 

Edgerton, Minn.—A fire company has been 
organized.—N. T. Anderson, Chief. 

Red Wing, Minn.—The Fire Department 
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recommends a new engine house and equip- 
ment.--Address City Clerk. 

Sauk Rapids, Minn.—Engineer Oscar 
Claussen, St. Paul, has been authorized by 
Council to advertise for bids for fire ap- 
paratus., 

Twin Valley, Minn.—Council has decided 
to purchase an extension ladder and truck. 

Omaha, Neb.—The city contemplates the 
erection of a two-story fire station, to cost 
$25,000; architect not selected. 

East Orange, N. J.—A combination chem- 
ical and hose wagon will be purchased in 
the near future. 

New York, N. Y.—The Board of Aldermen 
has authorized the issue of $200,000 of spe- 
cial revenue bonds for the purchase of new 
hose for the Fire Department.—Hugh Bon- 
ner, Fire Commissioner. 

Buffalo, N. Y.—Plans are being made by 
the Bureau of Buildings, Henry Rennrill, 
Commissioner, for engine house No. 32. 

Youngstown, O.—The people of the South 
Side are considering the question of having 
better fire protection. + 

Council proposes to erect an engine house 
in the Market street district.—Address City 
Clerk. 

East Providence, R. Il.—The Town Council 
has accepted the plans of Architects Wm. R. 
Walker & Son, Providence, for a combined 
fire and police station, in the Riverside dis- 
trict; cost, $6,500. 

Beaumont, Tex.—Council has_ directed 
plans and specifications to be prepared for 
engine house.—J. C. Sutton, City Secretary. 


PUBLIC BUILDINGS 


Los Angeles, Cal.—Preliminary designs for 
the proposed Hall of Records have been sub- 
mitted to the Board of Supervisors by Hud- 
son & Munsell, Architects. 

Pueblo, Col.—A Court House of brick or 
stone, two stories and basement, may be 
built for Pueblo County during the summer; 
public sentiment favors such an edifice. 


Atlanta, Ga.— Architects Haralson & 
Bleckley have made plans for the $65,000 
Fifth Ward school building. 


Douglas, Ga.—Plans and specifications are 
wanted for a school building, 70x90 feet, and 
dormitory, to contain fifty rooms, to be built 
in connection with the Southern Normal In- 
stitute.—W. C. Bryan, Secretary. 

Chicago, IIl.—Architect Wm. J. Brinkman 
is preparing plans for an educational insti- 
tution in Ohio; cost, $200,000. 

Architect E. J. Ohrenstein is making plans 
for a school building; cost, $6,000. 

Architects Holabird & Roche are making 
preliminary plans for a County Infirmary; 
cost, $1,000,000. 

Architect C. F. Hermann, City Hall, Is 
preparing plans for a cell house at the House 
of Correction; cost, $150,000. 

Fiat Rock, IIl.—Proposals will be received 
by the Board of Education for the erection 
of a four-room and basement school build- 
ing.—Dolph Conover, Clerk; J. W. Gaddis, 
Architect, Vincennes, Ind. 

Lincoln, IIl.—A domestic science building, 
costing $25,000, will be erected this year at 
the Knights of Pythias Orphans’ Home here. 

Morrison, ill.—There is a movement on 
foot to build a township high school build- 


ing. 

Villa Grove, Ill.—Architects McCoy & 
Steube, Danville, are receiving bids for a 
two-story $15,000 school building for the 
3oard of Education.—S. C. Henson, Secre- 
tary. 

Creston, la.—A four-room addition is to 
be erected to a school building, at a cost 
of $20,000, by the Board of Education.—Ad- 
dress A. E. Mickel. 

Red Oak, la.—The Carnegie Library As- 
sociation contemplates the erection of a 
brick and stone library building, to cost 
$15,000; architect not selected.—Judge H. E. 
Deimer, Rev. Hansen, Mrs. Brodby, Mrs. 
Collard and Mrs. M. E. Fisher, Building 
Committee. 

Ackerland, Kan.—The Ackerland Dist. No. 
11 has had plans prepared for a one-story 
school building, 45x55 feet; frame, water 
closets and lavatories.—Address P. E. Carr. 

Louisville, Ky.—Architects Meyer & Bren- 
ner have completed plans for a $20,000 two- 
story school building for the State College. 

Mayfield, Ky.—The Board of School Trus- 
tees has decided to bond the city for $70,- 
000 for constructing school buildings.—Ad- 
dress Will J. Webb. 

Baltimore, Md.—The Medical & Chirurgi- 
cal Faculty, Dr. Chas. O’Donovan, President, 
843 N. Eutaw street, will erect a library 
building, $200.000. Architect not selected. 

Leominster, Mass.—Architects Hartwell, 
Richardson & Driver, Boston, have plans for 
a $70,000 library building. 

Melrose, Mass.—An appropriation of $75,- 
000 for a twelve-room addition to the high 
school has been made.—Tristram Griffin, 114 
State street, Boston, Architect. 

Detroit, Mich.—The Department of Public 
Works, J. J. Haarer, Commissioner, is hav- 
ing plans prepared for a municipal auto- 
mobile garage. 
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Houghton, Mich.—Architect H. T. Liebert, 
Hancock, Mich., has prepared plans for a 
county poor house, for consideration of the 
Board of Supervisors; the building will be 
modern, costing about $35,000. 

Maryville, Mo.—This city contemplates the 
erection of a City Hall. F. P. Robinson, 
Mayor. 

St. Louis, Mo.—The St. Louis Public Li- 
brary Board will receive competitive 
sketches for two branch library buildings; 
total cost $140,000.—John F. Lee, Chairman 
Building Committee. 

Architect Wm. B. Ittner is preparing plans 
for a $300,000 three-story school building for 
colored children for the Board of Mducation. 

Plans for a two-story stable are being pre- 
pared by Architect James Smith.—W. B. 
Dryden, Secretary, Board of Public Improve- 
ments. 

Calloway, Neb.—Architect J. H. Craddock, 
Omaha, has taken bids for a two-story $20,- 


000 high school building for the Board of 
Education, John Moran, Chairman, Callo- 
way.* 

Schuyler, Neb.—Architect J. P. Guth. 


er, New York City, is preparing plans for a 
two-story City Hall; cost, $25,000.—Address 
Mayor Rathsach. 

Seward, Neb.—A _ petition is being circu- 
culated to vote $10,000 bonds for the erection 
of City Hall.—Address City Clerk. 

Garwood, N. J.—Architect D. B. Provost, 
Elizabeth, is preparing plans for a four-room 
addition to two-story school building for the 
3oard of Education, Garwood; cost, $10,000. 

Mullica Hill, N. J.—Architect C. R. Ped- 
dle, Philadelphia, has plans for a two-story 
school building for the Board of Education. 

Norwood, N. J.—Architect Wm. T. Town- 
er, New York City, is preparing plans for a 
two-story school building for the Board of 
IMducation, to cost $20,000. 


Pleasantville, N. J.— Architect S. H. 
Vaughn, Bartlett Building, Atlantic City, 
has plans for a three-story school building 
for the School Board, care Geo. W. Bates, 


Pleasantville; brick and stone, open plumb- 
ing. plate glass, electric fixtures, slate roof 
and steam heat. 
Phillipsburg, 
by the Board 


N. J.—Bids will be received 
of Education within a few 
weeks for the erection of the high school 
building, according to plans prepared by 
Architect Clyde S. Adams, 1233 Arch street, 
Philadelphia, Pa.—Geo. W. Smith, Secre- 
tary. 

Sterling, N. J.—Architect Wm. T. Towner. 


New York City, is preparing plans for a 
two-story school building for the Board of 
Idueation; cost, $20,000. 


Trenton, N. J.—Architect Harry A. Hill, 
40 Ii. State street, has drawn plans for a 
brick school building at Smith, Dayton, 
Grand and Stanton streets; two stories and 
basement, auditorium, fourteen class rooms. 

Architect Wm. B. Thines, 104 N. Stockton 
street, has drawn plans for a four-room ad- 
dition to the Parker school. 

Albuquerque, N. M.—The Miller Architec- 
tural Company will prepare plans for the 
new convention hall and armory: estimated 
cost between $15,000 and $16,000; Frank Mc- 
Kee, Mayor. 

Albany, N. Y.—The Commission on New 
Prisons, George McLaughlin, Secretary, Cap- 
itol, has invited architects to submit plans, 
etc., for the new prison to take the place of 
Sing Sing Prison.—Chas. F. Howard, M. v., 
President. 

Buffalo, N. Y.—The Aldermen have voted 


to advertise for sites for a new municipal 
building in proximity to the City Hall as 
recommended by Mayor J. N. Adam. 


Architect Howard Beck is preparing plans 
for two portable school houses for the Bu- 
reau of Buildings. 

Oswego, N. Y.—Charles H. Snyder, City 
Engineer, states that bids are asked for 200 
square feet slate steps, 200 square feet 
wainscoting and 1,150 square feet tile gloss- 
ing for the City Hall entrance. 

West Point, N. Y.—Plans have been com- 
pleted for three additional buildings at the 
Military Academy by Cram, Goodhue & Fer- 
guson, Architects, of New York City. 

Akron, O.—Council has passed an _ ordi- 
nance, under suspension of the rules, for Is- 
sue of $35,000 bonds for erecting building 
for Police Headquarters, City Prison and 
Police Court, and the Board of Public Safety 
will arrange for the completion of the work 
as soon as possible.—H. A. Palmer, President 
of Council. 

Canton, O.—Superintendent of Buildings 
Oscar Steiner has been instructed to submit 
plans for an eight-room school building in 
Shorb’s Grove, between Rappe and Summit 
streets; bonds’ were ordered sold to the 
amount of $30,000 for the erection of the 
building.—Mr. Lehman, President Board ot 
Education. 

Collinwood, O.—Architects Searles, Hirsh 
& Gavin, Cleveland, have been commissioned 
to prepare plans for a two-story, four-room 
addition to the Lake View school building 
and for remodeling old building; cost, $30,000. 
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Hamilton, O.—The Board of Education of 
Lindenwald, Arthur Leatherby, Clerk, Ham- 
ilton, is asking for plans for a school build- 
ing, to be erected with proceeds of $25,000 
bond issue. 

Mercer, O.—Architects Howard, Inscho & 
Merriam, Columbus, have completed plans 
for a $5,000 two-story school house for the 
Board of Education. 

Johnstown, Pa.—The Board of School Con- 
trollers has selected Architect Emmett Lu- 
cas to prepare plans for a 12-room school 
building in the Roxbury district to cost $50,- 
000; contracts will likely be let during the 
early summer.—W. A. Cochran, Secretary. 


_ Media, Pa.—Price and McLanahan, Arcn- 
itects, of Philadelphia, have prepared new 


plans for a two-story State armory, to cost 
620,000. 

Pen Argyl, Pa.—A bond issue of $16,000 
will be voted on for a new Town Hall.—Ad- 
dress Borough Secretary. 

East Providence, R. |.—Architects Wm. R. 
Walker & Son, Providence, have prepared 
plans for a combined police and fire station 


tor East Providence; cost, $6,500. 
Del Rio, Tex.—Plans for two brick or 
stone school buildings to cost $10,000 have 


been adopted by the School Board, as pre- 
pared by Henry T. Phelps, Architect, of San 
Antonio. 

Wheeling, W. Va.—Plans for a two-story 
and basement, 12-room school building, to 
cost $35,000, and for remodeling a four-room 
school, are being prepared by Giesey & 
Faris, Architects. 

Plans for a two-story and basement, six- 
room school building to cost $20,000 are be- 
ing prepared by C. D. McCarthy, to be built 
at Leatherwood, a suburb. 

Competitive plans will be received by the 
Board of Education for a _ $60,000 school 
building, at Seventeenth and Jacob streets, 
on ground 198x126.10 feet; building to con- 
tain twelve class rooms, with capacity for 
forty pupils each. 

Dodgeville, Wis.—Architects Chandler & 
Park, Racine, have completed plans for a 
two-story $138,000 addition to asylum for the 
lowa County Insane Asylum; press brick, 
oak finish, maple floors, gas and electric 
fixtures, water closets, bath tubs and lava- 
tories; bids will be received by the institu- 
tion for material only. 

Phillips, Wis.—Architect H. Wildhagen, 
Ashland, has completed plans for a two- 
story $20,000 school building for the Board 
of Education, P. Kress, Clerk. 

Rhinelander, Wis.—This city has plans and 


invites bids on superstructure for a_ two- 
story City Hall building, 54x86 feet; press 


brick and stone. galvanized iron cornice, oak 
finish, maple floors, plate glass, marble work, 
gas and electric fixtures, water closets, lava- 
tories, slate roof and steam heat; cost, $380,- 
000.—Gus Sweberg, City Clerk. 

Sanborn, Wis.—Architect H. Wildhagen, 
Ashland, has completed plans for a two- 
story $15,000 school building for the Board 


of Education.—H. Gustafson, Clerk. 
Superior, Wis.—Architects German & 
Lignall, Duluth, Minn., and E. W. Barber, 


Hammond Building, Superior, are preparing 
plans for a 38-story high school, 102x172 feet, 
for the Board of Education; Bedford stone 
and brick, galvanized iron cornices, oak 
finish, maple floors, gas and electric fix- 
tures and water closets; cost, $275,000.—L. 
IX. Coddeny, President. 

Verona, Wis.—Architect L. W. Claude, 
Madison, has been selected to prepare plans 
for the asylum building for the Board of 
Trustees of the Dane County Asylum; the 
board of supervisors appropriated $25,000.— 
W. F. Pierstorff, Middleton, Wis, President 
of the Committee. 


ELECTRIC RAILWAYS 


Paris, Ark.—Col. Henry Strub is inter- 
ested in a company which has been organ- 
ized with $60,000 capital, and is known as 
the Paris & Subiaco Traction Company. 

Washington, D. C.—The Commissioners 
have approved a bill authorizing the exten- 
sion of the Capital railway line from its 
present terminus at Fifth street and Nichols 
avenue, Congress Heights, to Shepherd’s 
Landing. The bill has been sent to Con- 
gress for enactment. The measure provides 
for the completion of the extension within 
two years or the forfeit of $1,000. The Cap- 
ital Railway Company was chartered in 
1895, and forms a part of the Anacostia and 


Potomac River railway, which is managed 
by the Washington Railway and Electric 
Company. 

Augusta, Ga.—The Atlanta & Carolina 


Construction Company, Atlanta, has secured 
a 82-year franchise for the operation of its 
interurban cars in Augusta; the company is 
to pay the city $1,666 annually for the privi- 
lege and the line must be completed within 
two years.—Matthew Mason Vice President 
and General Manager, Atlanta. 

Quitman, Ga.—The Quitman, Thomasville 
and Valdosta Electric Street Railway & 
Power Company has been granted a fran- 








VoL. XXIV., No. 9. 


chise for the exclusive right of the principal 
streets of Quitman. 

Monmouth, Ill.—The Mississippi Valley 
Railway Company has been incorporated 
with $5,000 capital for the purpose of build- 
nn Sg railroad from Monmouth to Oqua- 
waka. 

Albia, la.—The Albia Interurban Railway 
Company has completed surveys for the line 
from Albia to Hiteman, seven miles, and 
contracts will be let in about 90 days.—J. P. 
Reese, President; C. B. Judd, Chief Engineer; 
W. E. Gout, Superintendent. 

Portland, Me.—The Hancock & Lake Lin- 
den Traction & Power Company has been 
incorporated in Maine to build traction and 
power lines; capital stock, $800,000. Incor- 
porators: J. E. Manter, President; C. E. 
Eaton and M. W. Baldwin, all of Portland. 

Detroit, Mich.—A meeting was recently 
held to discuss the proposition of opening up 
trolley line to Adrian; John T. Cauley, Sec- 
retary of the Detroit & Adrian Road, can 
give further information. ‘ 

Minneapolis, Minn.—The Twin City Rapid 
Transit Company proposes to construct con- 
duits and track extensions on a number of 
streets. 

Reno, Nev.—A petition has been presented 
to the City Council by S. H. Wheeler and 
Charles H. Burke asking for a franchise for 
street railway purposes. 

Babylon, N. Y.—The Village Board has 
granted the South Shore Traction Company 
a 50-yvear franchise. 

St. Johnsville, N. Y.—The F. J. & G. Elec- 
tric Road may construct an electric road 
from Johnstown to Little Falls via this city; 
Christ Fox can give further information. 

Irwin, Pa.—The Irwin & Herminie Street 
tailway Company has been chartered with 
$75,000 capital—Holman B. Lynn, Pittsburg, 
President. 

Shrewsbury, Pa.—A company has been or- 


ganized to build an electric railway to 
York.—C. B. Smith, Vice President. 
St. John, Wash.—The Spokane and In- 


land Empire R. R. Company is making an 
estimate of the cost of right-of-way between 
St. John and Steptoe Butte. The Commer- 
cial Club of St. John is interested.—E. E. 
Lillie, Superintendent, Spokane. 

Seattle, Wash.—The Skagit Valley Inter- 
urban Railway will soon build a line between 
Bellingham and Seattle; H. F. Grant, Man- 
ager of the Seattle Electric Company, can 
give information. 


BRIDGES 


Wetumpka, Ala.—There is to be a draw 
bridge constructed across the Coosa River 


at this place. 
Nevada City, Cal.—A bridge to cost $6,- 
000 and to be constructed of steel will be 
built across Bear River.—Address Board of 
Supervisors. 

Stillwater, Minn.—Council Committee is 
considering using an electric motor for op- 
erating the pontoon bridge. 

St. Louis, Mo.—The directors and officials 
of the St. Louis Union Trust Company, bond 
holders of the Gulf Coast Line, are interested 
in the construction of a bridge at Browns- 
ville, Tex., to connect with the National 
Railroad of Mexico at Matamoros. 

Omaha, Neb.—Douglas County expects to 
build four reinforced concrete bridges in 
1908.—J. M. Haverly, County Clerk; Herman 
Beals, County Surveyor. 

Buffalo, N. Y.—Council has ordered F. G. 
Ward, Commissioner of Public Works, to 
prepare plans and specifications and receive 
bids for the construction of the necessary 
additional counterweight on the Michigan 
street bascule bridge, over the Buffalo river. 

Syracuse, N. Y.—City Engineer Henry C. 
Allen is preparing plans for rebuilding the 
E. Jefferson street bridge at the crossing 
of Onondaga creek; cost about $3,000. 

Hattiesburg, Miss.—Plans, etc., submitted 
by R. E. Lee and J. A. Frazier, have been 
approved of for constructing three rein- 
forced concrete bridges across Gordon creek; 
estimated cost $10,000.—J. H. Putnam, City 
Engineer. 

Dayton, O.—The Dayton-Xenia Traction 
Company and the County Committees pro- 
pose to build a bridge near Shakertown.— 
Address County Auditor. 

Mechanicsburg, O.—The County Surveyor 
is preparing plans and specifications for the 
reconstruction of the bridge over Darby 
Creek. 

Springfield, O.—Engineer M. J. Bahm 1s 
preparing plans for repairing the Factory, 
Limestone & Spring street bridge.—Address 
City Clerk. 

Oklahoma City, Okla.—All bids for bridges 
to be constructed over the Canadian river 
have been rejected and new bids will be 
called for. 

Greensburg, Pa.—The farmers of Lower 
Burrell township in the vicinity of Edge- 
cliff and Braeburn, are agitating a joint 
county bridge crossing the Allegheny at 
either of the above named points.—Address 
Westmoreland County Auditor. 
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Pittsburg, Pa.—Plans are being made for a 
fine new bridge to be constructed across the 
Allegheny river to replace the old Union 
Bridge and which will cost $750,000.—George 
W. Guthrie, Mayor. 

Chattanooga, Tenn.—Ordinances are be- 
fore Council requiring the railroad to re- 
place the railroad bridges across Vine 
and East Fifth streets with new ones.—Ad- 
dress City Clerk. 

Kerrville, Tex.—The Commissioners’ Court 
set aside $600 to be used for a steel bridge 
across Town creek in this city; the citizens 
have already raised about $1,000 and the 
city it is expected will give $600.—Address 
County Auditor. 

Superior, Wis.—The City contemplates 
constructing a viaduct on Third street.—E. 
B. Banks, City Engineer. 

Vancouver, B. C., Can.—J. A. L. Waddell, 
C. E., 2708 Forrest avenue, Kansas City, 
Mo., will prepare plans for bridges across 
False creek, Vancouver.—N. A. Clement. 
City Engineer. 


MISCELLANEOUS 


Los Angeles, Cal.—Bids will be received 
by the Board of Public Works for casing and 
fittings for use of the Los Angeles aqueduct; 
specifications, etc., at the Bureau of the 
Los Angeles Aqueduct, 1400 Union Trust 
Building. 

Denver, Col.—Bids will be received March 
3 for the purchase of $397,700 6 per cent. 
city and county park bonds.—Lem J. Smith, 
Secretary, Park Commission. 

Waycross, Ga.—Estimates are wanted for 
a garbage crematory for this city, which 
has a population of 15,000.—A. M. Knight. 
Mayor. 

Decatur, IIl.—Citvy Engineer A. B. Alexan- 
der and P. T. Hicks are preparing plans for 
dredging 14 miles of the Sangamon river for 
the Levee Drainage District No. 1. 

Louisville, Ky.—Manufacturers and steam 
plant owners must install smoke consuming 
devices before November 8, when an anti- 
smoke ordinance takes effect, and plans are 
already being made for enforcing the provi- 
sions of the new measure by Thomas J. Mec- 
Cann, City Health Inspector. 

Baltimore, Md.—The Board of Awards, J. 
Barry Mahool, President, has approved re- 
vised plans of Harbor Engineer O. F. Lack- 
ey for the construction of new piers 4, 5 and 
6; to be entirely of concrete and steel, at 
estimated cost of about $800,000: the Har- 
bor Engineer will probably advertise for bids 
at once. 

Kansas City, Mo.—Bids will be received 
until 11 a.m., February 27, for planting white 
elm trees on both sides of Tracy avenue.— 
i. A. Harper, City Engineer. 

St. Louis, Mo.—A. J. O’Reillv. President 
Board of Public Improvements, has let gen- 
eral contract to the R. P. McClure Construc- 
tion Company for a shower bathing place for 
the Insane Asylum, on Arsenal street. 

Buffalo, N. Y¥Y.—Mavyor J. N. Adam sug- 
gests a $2,000.000 bond issue for improving 
the park system by purchasing additional 
land and making improvements. 

Col. F. G. Ward, Commissioner of Public 
Works, has been authorized to advertise for 
bids for the cleaning of the streets, the con- 
tract for which expires on August 1, and 
the collection and disposition of garbage and 
ashes for five years, contract for which ex- 
pires on July 1. 

Lincolnton, N. C.—Proposals will be re- 
ceived March 7 for $35,000, 5 per cent. im- 
provement bonds. D. H. Shields, Chair- 
man, Finance Committee. 

Toledo, O.—Ordinances have been passed 
providing for an issue of $570.16 bonds for 
improving alleys; $30,000 bonds for pur- 
chasing real estate and constructing an1 
equipping a fire engine house; $140.000 bonds 
for improving sundry streets and macadam- 
izing and putting in sewers; $3.971.66 for 
paving Orchard street; $230,000 bonds for im- 
proving, extending and enlarging the water 
works. 

Johnstown, Pa.—At the direction of the 
Board of Health, Health Officer Dr. Georg? 
Hay and Sanitary Inspector EF. T. Edwards 
have left for Cleveland, O., and several Penn- 
sylvania cities for the purpose of inspecting 
garbage plants and getting estimates of the 
cost of various patterns; upon their report 
will depend largely the nature of recom- 
mendations along this line to be made by 
the Health Board to the new City Councils 
in April. Special attention will be paid to 
the operation and possibilities of by-pro- 
duct furnaces, a model example of this type 
being that at Cleveland: other plants to be 
visited will be those at Uniontown and Har- 
risburg. 

Pittsburg, Pa.—Council is considering an 
ordinance authorizing an issue of $750.000 im- 
provement bonds.—Address City .Comptroller. 

Wilkes-Barre, Pa.—Council has passed the 
street cleaning ordinance, which. provides 


that after April 1, the paved streets of the 
city will be cleaned by a contractor under the 
direction of the Street Commission and the 
Street Committee. 
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Patterson, W. Va.—The Town Council is 
considering the issuing of bonds for the im- 
provement of streets and sidewalks and for 
sewers; special election may be held. 

Dallas, Tex.—The Attorney General has 
approved issue of $50,000 building bonds; 
$100,000 street improvement bonds and $500,- 
000 water works bonds.—S. J. Hay, Mayor. 

Racine, Wis.—City Engineer P. H. Con- 
nolly is preparing plans for 200 lineal feet 
of double row piling for lake shore protec- 
tion; bids will be received by the Board of 
Public Works. 

Winnipeg, Minn., Can.—The Public Parks 
Board will receive competitive plans for a 
pavilion, 80x120 feet, with 60-foot tower, ca- 
pable of sustaining the weight of a 16,500- 
gallon water tank.—G. Blackwood, Secre- 
tary. 


BIDS RECEIVED 


Huntsville, Ala.—The Graves’ Shale Pav- 
ing Brick Company, Birmingham, Ala., has 
been awarded the contract for paving of 
streets and around public square at $21,450. 

Seale, Ala.—Architect T. Firth Lockwood, 
Columbus, Georgia, has let contract to E. 
C. Seiz Company, Atlanta, Ga., at about 
$11,000, for remodeling and building addi- 
tions to the Russell County Court House. 

Berkeley, Cal.—The Board of Trustees has 
let contract to Robert Greig, at $67,800, for 
superstructure for a Town Hall. 

San Francisco, Cal.—The contract to build 
the Washington Grammar _ School was 
awarded by the Board of Works to the Con- 
don & Glynn Company for $69,750, the low- 
est of fourteen bids; the total available for 
the school was $119,000; heating and ven- 
tilating plant, which will cost between $8,000 
and $9,000, will have to be installed under 
separate contract. 

Santa Clara, Cal.—W. N. Concannon, San 
Francisco, was awarded the contract by the 
Water and Light Committee for the con- 
struction of a _ 100,000-gallon steel water 
tower and tank, at $5,944.—G. J. Fenton, 
Town Clerk. 

Santa Cruz, Cal.—The contract for the 
construction of a sewer in Case, Lodi and 
Seaside avenues has been awarded by Coun- 
cil to L. T. McFadden, at 65 cents per lineal 
foot and $20 each for manholes. 

San Jose, Cal.—Robert O. Summers, 18 W. 
First street, has the contract, at $5,500, for 
making repairs to the City Hall. 

Washington, D. C.—The Commissioners of 
the District of Columbia have awarded to 
the Warren F. Brenizer Company, Washing- 
ton, D. C., contract for the construction of a 
sewer at the following prices: Ordinary ex- 
eavation, 66 cents; sewer brick masonry, 
$16.50; 21-inch diameter pipe, $1.06: 18-inch 
pipe, 97 cents; 15-inch pipe, 81 cents; 12-inch 
pipe, 71 cents. 

Cairo, Iil.—Three bids for paving Wash- 
ington avenue by the Board of Local Im- 
provements, John Cherry, Jacksonville, IIl., 
bidding $135,000; A. F. Franks, Jacksonville, 
$129,092.16, and Roy L. Williams, Kalama- 
zoo, Mich, $123,761.69, and the last-named 
has been awarded the contract; he will use 
the same quality of brick as was used on 
Twenty-eighth and Ohio streets with as- 
phalt filler, and says he is prepared to fi- 
nance the improvement himself, holding or 
placing the city bonds without any aid from 
Cairo banks; the details of Mr. Williams’ 
bid follow: 135 catch basins, with cast iron 
covers and traps, at $20 each, $2,700; 28 
manhole covers in place, at $12.50 each, $350; 
excavation, 30,135 cubic yards, at $0.20 per 
cubie yard, $6,027; pavement complete, in- 
cluding concrete foundation, sand cushion, 
brick and asphalt filler, 51,646 square yards 
at $1.99 per square yard, $102,775.54; com- 
bined curb and gutter, 17,784.8 lineal feet at 
$0.50 per lineal foot, $8,892.40; concrete curb, 
7,600 lineal feet at $0.36 per lineal foot, $2,- 
736.25; setting marginal curb, 1,870 lineal feet 
: = per lineal foot, $280.50; total, $123,- 
761.69. 

A number of bids were also received on 
street filling and sewer building, the low bids 
being as follows: Filling.—Roy L. Williams, 
Twenty-fourth street, $5,862.06; and West 
Twenty-fourth street, $1,170.12; Julius Serbi- 
an, West’ Twenty-third street, $775.98, and 
West Twenty-fifth street, $1,169.80. 

Sewers.—Garner & Hanes, Twenty-second 
and West Twenty-second street, $6,425.71; 
Twenty-third and West Twenty-third street, 
$6,088.84; West Twenty-fourth street, $987.40; 
Twenty-fifth-and West Twenty-fifth street, 
$6,289.37; Twenty-sixth and West Twenty- 
Pini street, $6,142.29; Charles street, $2,- 

The bids of W. B. Camery and Garner & 
Hanes are the same for Twenty-seventh and 
West Twenty-seventh, $7,570.75. 

The total bid of Garner & Hanes is $35,- 
891.17 and $427.13 lower than. the estimate.— 
Geo. G. Koehler, Charles Schultz, W. B. 
Thistlewood, P. C. Scullin, Committee. 

Elkhart, Ind.—The contract for supplying 
and installing electric fixtures for the new 
Central school building has been awarded by 
the School Board to the Toledo Chandelier 








Mfg. Company of Toledo, at $915; this was 
$8 lower than the bid of Brice Reid of Elk- 
hart; the contract was first let to Contractor 
Reid but the attention of the Board was 
called to the fact that the amount of the bid 
of the Toledo Company had been misread to 
be $950 and a reconsideration was asked and 
resulted in a change; there were four other 
bidders as follows: Hatfield Electric Com- 
pany of Indianapolis, $1,325.30; Western Gas 
Fixture Company, of Toledo, $959.99; Borne- 
man & Sons of Elkhart, $1,287.50; Brice Reid 
of Elkhart, $923. 

Logansport, Ind.—W. H. Hayworth has 
been awarded the contract for sinking an ar- 
tesian well in McKinley Park, at $1.35 per 
foot. 

South Bend, Ind.—Contracts have been 
awarded by the Board of Public Works, as 
follows: For water meters, Thomson Me- 
ter Company, Brooklyn, N. Y., 25 1-inch at 
$16.80 each, and 50 5-8 inch, at $8.40 each; 
Union Water Meter Company, Worcester, 
Mass., 505-8 inch, at $8 each; Pittsburg 
Meter Company, 50 5-8 inch, at $8.40 each; 
H. R. Worthington Company, Chicago, IIl., 
50 5-8 inch, at $7.35 each. 

The U. S. Cast Iron Pipe & Foundry Com- 
pany, New York City, was awarded the con- 
tract for furnishing 750 tons of water pipe, at 
$24.50 per ton.—F. Schafer, Superintendent 
Board of Public Works. 

Des Moines, la.—AlIl bids for paving Thir- 
tieth street from University to State streets, 
with asphalt, were rejected by the Board of 
Public Works; the bidders were: W. A. Bry- 
ant & Sons Company, Waterloo, Iowa, $2.15 
a square yard; Metropolitan Engineering & 
Construction Company, Kansas City, Mo., 
$2.12 a square yard.—George D. Dobson, Ulty 
Engineer 

Lexington, Ky.—Pursuant to the adver- 
tisement for sealed bids for furnishing and 
spreading crude oil on the streets of the city 
for the season of 1908 Mayor Skain opened 
and passed upon three separate bids at 12 
o’clock February 17, in his office, the bids be- 
ing from the Standard Oil Company, the In- 
dian Oil Refining Company and the Home 
Construction Company. 

From the bids submitted it was shown 
that the Home Construction Company had 
submitted the lowest bid. Home Construc- 
tion Company—Raglan Oil, spread on the 
streets, $3.98 per 100 gallons. Accompanied 
by certified check for $500. 

Standard Oil Company, Raglan Oil, not 
spread on the streets, but delivered in Lex- 
ington, $3.50 per 100 gallons, no check sent. 

Indian Refining Company—Raglan oil, 
spread on streets, $5.00 per 100 gallons, no 
check. 

It was made known, however, that the In- 
dian Refining Company had previously sub- 
mitted a bid of $4.00 per 100 gallons, but 
just before 12 o’clock Mr. Vimont, repre- 
senting the company, asked leave, which was 
granted, to change their bid to $5.00. 

The Mayor will send in the bids to the 
General Council at its next meeting with 
the recommendation that the contract be 
given the Home Construction Company. 

Norway, Me.—The contract for construct- 
ing a 1,000,000-gallon reservoir and laying 
pipe has been awarded by the Norway Wa- 
ter Company to John E. Palmer, 1012 Old 
South Building, Boston, Mass.—S. D. An- 
drews, President Norway Water Company. 

Baltimore, Md.—The Board of Awards let 
contract to Patrick F. Reddington & Sons, 
$21 St. Paul street, at $3.87 per square yard, 


for paving with granite blocks Franklin 
street. ‘ 
Holyoke, Mass.—Contracts for equipment 


for the municipal electric light plant have 
been awarded by W. H. Snow, Manager of 
the Gas and Electric Light Department, as 
follows: For four 400-h.p. water tube boilers 
to the Babcock & Wilcox Company, 85 Lib- 
erty street, New York, for $20,745; four me- 
chanical stokers to the Murphy Iron Works, 
of Detroit, Mich., for $7,153 

Marion, Mass.—The Water Commissioners 
received seven bids for the building of a 
standpipe, that of Tippett & Wood of Phil- 
lipsburg, N. J., at $5,883, being the lowest. 

The following bids were received for water 
works material: Cast iron water pipe— 
Lynchburg. Foundry Company, Lynchburg, 
Va., $20,021; U. S. Cast Iron Pipe & Foun- 
dry Company, 71 Broadway, New York City, 
$20,786; Fred. A. Houdlette, 93 Broad street, 
Boston, Mass., $21,387; Warren Foundry & 
Machine Co., 170 Broadway, New York City, 
$21,387; Charles Miller, Son & Company, 
Utica, N. Y., $21,485; Donaldson Iron Com- 
pany, Emaus, Pa., $22,025; John Fox & Com- 
pany, 253 Broadway, New York City, $22,- 
111; R. D. Wood & Company, 400 Chestnut 
street, Philadelphia, Pa., $22,692; American 
Cast Iron Pipe Company, Birmingham, Ala., 
$23,110. Special castings—Builders’ Iron 
Foundry. Company, Providence, R. I., $710; 
Charles Miller, Son & Company, Utica, N. 
Y., $825; American Cast Iron Pipe Company, 
Birmingham, Ala., $50 per ton; Lynchburg 
Foundry Company, Lynchburg, Va., $51; 
Frederick A. Houdlette &«<Son, 93- Broad 
street, Boston, Mass., $52.50;- Donaldson Iron 
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Company, Emaus, Pa., $55; John Fox & 
Company, 253 Broadway, New York City, 
$57.50. Valves with boxes and hydrants— 


Kennedy Valve Manufacturing Company, 57 
Beekman street, New York City, $2,382; The 
Fairbanks Company, 42 Pearl street, Bos- 
ton, Mass., $2,423; Rensselaer Manufacturing 
Company, Troy, N. Y., $2,475 (awarded con- 
tract); Chapman Valve Manufacturing Com- 
pany, Indian Orchard, Mass. 

Bay City, Mich.—The contract for supply- 
ing broken stone for the county stone roads 
was awarded on February 8 by the State 
Road Board to the Bayport Stone Company, 
Bayport, Mich., at $1.20 per ton and $1.05 for 
screenings. 

Grand Rapids, Mich.—The Board of Public 
Works let contract to Joseph P. Rusche, at 
$19,125.25 for constructing dock line for 
fiood protection from Grand River, covering 
from station, 42 x 62.6 to station 52 x 3.6, 
with cutoff wall to Front street.—Samuel A. 
Freshney, Secretary and General Manager. 

Pontiac, Mich.—The Slater Construction 
Company was awarded the contract for the 
erection of the City Hall; $10,000.—W. J. 
Fisher, City Engineer. 

Madison, Minn.—The general contract for 
the construction of the three-story pressed 
brick and cut stone high school building here 
has been awarded by the School Board to 
the Weinberg Construction Company, of Ap- 


pleton, at $50,000.—William Elliott, St. Paul, 
Architect. 

Minneapolis, Minn.—The following bids 
were received by the City Council for 
cast iron water pipe: (a) 1,000 tons 6-in., (b) 
212 tons 8-in., (c) 717 tons 12-in., (d), 1,102 
tons 16-in., (e) 70 tons 24-in.: Lynchburg 
Foundry Co., Lynchburg, Va., (a) $26.70, (b) 
$26.70, (c) $26.45, (d) $26.45, (e) $26.45, 
U. S. Cast Iron Pipe & Foundry Co., (a 
$25.20, (b) $25.20, (c) $25.20, (d) $25.20, (e) 
$25.25. American Cast Iron Pipe Co., (a) 
$26.70, (b) $25.20, (c) $25.20, (d) $25.75, (e) 
$25.20. Dimmick Pipe Co., (a) $25.65, (b) 
$25.65, (c) $25.65, (d) $25. 65, 3 $25.65. 
Massillon Pipe Co., (a) $28.70, (b) $28.70, (c) 
$27.70, (d) $27.7 (e) $26.70. Camden Iron 
Works (a) $32.10, (b) $32.10, (c) $31.80, (d) 
$31.80, (e) $31.80. 

Bids as follows were received for (a) 145 
6-in., (b) 10 8-in., (c) 12 10-in., (d) 24 12-in.. 


(f) 140 D. S. hydrants, (g) 
125 tons special castings: South Park Foun- 
dry & Machine Co., St. Paul, Minn., (a) 
$13.50, (b) $19, (c) $37.50, (d) $75, (e) $210, (f) 
$45 each; Camden Iron Works, Philadelphia, 

a., (f) $41.75 each. J. B. Clow & Sons, Chi- 


(e) 2 24-in. valves, 


cago, Ill., (a) $13.80, (b) $21, (c) $39.25, (d) 
$87.60, (e) $263, (2) $52.50 per ton. Chapman 
Valve Mfg. Co., Indian Orchard, Mass., (a) 
$18.50, (b) $23.70, (c) $60.50, (d) $113. (e) 
$276.50. Kennedy Valve Mfg. Co., New York, 
(a) $11, (b) $17, (c) $32.50, (a) $80, (e) $250. 


Lynchburg Foundry Co., Lynchburg, Va., (g 
$52.70 per ton. Massillon I. & S. Co., Ghiseks, 
Ill., (g) $55; Crown Iron Works, Minneapolis, 
(zg) $53. N. W. Foundry Co., Minneapolis, (g) 
$54. Dimmick Pipe Co., Birmingham, Ala., 
(g) $55. U. S. Cast Iron Pipe & Foundry Co., 
Chicago, (g) $52.50.—Andrew Rinker, City 
Engineer. 

Minneapolis, Minn.—Bids for sewer materi- 
al were received by the City Council as fol- 


lows: 200 tons special castings: Atlas Iron 
Works, city, $47.50 per ton; Northwestern 
Foundry Company, city, $37: Menzel & Jeff- 
rey, city, $44.30; Crown Iron Works, city, 
$37.45; St. Anthony Foundry Company, city, 
$45; Johnson Foundry Company, city, $43.50; 


Standard Foundry Company, 1036 Third ave- 


nue, Northeast, city, $35; 5,000 bbls. Port- 
land cement: Marquette Cement Co., La 
Salle, Ill., $1.19 per bbl. (f. 0. b.); Carney 
Bros., Minneapolis, $1.28; Menomonie Hy- 


draulic Pressed Brick Company, Minneapo- 
lis, $1,325; Guarantee Cement & Stone Com- 
pany, Minneapolis, $1.26: Northwestern 
States Portland Cement Company, Mason 
City, Iowa, $1.12; N. W. Lime Company, St. 
Paul, Minn., $1.25; 2,000,000 sand mold sewer 
brick: Minneapolis Brick and Tile Co., 517 
Kasota Block, city, $7.90; Menominie Hy- 
draulic Pressed Brick Company, city, $9.40; 
Wisconsin Red Pressed Brick Company, city, 
$9.25; vitrified clay pipe: Red Wing Sewer 
Pipe Company, Red Wing, Minn., 10% cents 
for 6-inch, $1.25 for 24-inch.—Ellis R. Dut- 
ton, Assistant Engineer. 

St. Paul, Minn.—The Board of Public 
Works has awarded to the General Contract- 
ing Co., 430 Temple Court, Minneapolis, 
Minn., the contract for constructing the St. 
Anthony Park sewer system at $317,000. The 
bids for this work were opened on Novem- 
ber 18, and the work comprises 54,717 lineal 
feet vitrified pipe sewers, 8.341 Mneal feet 
concrete sewer, 4 feet 3 inches to 7 feet 3 
inches diameter, 21 connections, 267 manholes 
and 270 catch basins. 

Hattiesburg, Miss.—The contract for the 
construction of 8 to 12-inch sanitary sewers, 
24,000 feet in length, was awarded to T. P. 
Crymes, at about $26,000.—J. H. Putnam, 
City Engineer. 

one Addition, Miss.—Horace M. Mar- 
shall, Vicksburg, has been awarded the con- 
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well, erecting a standpipe and laying pipes 
for the water system, at $19,559. 

St. Louis, Mo.—Bids were received Febru- 
ary 11 for the disposal of city garbage as 
follows: Standard Reduction and Chemical 
Company, St. Louis, Mo., 27 cents per ton; 
H. S. Albrecht & Company, $1.47; Missis- 
sippi Valley Reduction Company, 90 cents for 
all under 50,000 tons, and 10 cents a ton for 
all over that amount; St. Louis Extraction 
and Reduction Company, $1.66. 

Great Falls, Mont.—The contract for the 
installation of five steel bridges in Cascade 
County has been let to the Midland Bridge 
Company, of Kansas City, for $10,470; other 
bids were received as follows: H. W. Per- 
ham, $11,545; Hennepin Bridge Company, 
$10,186; A. Y. Bayne & Company, $14,356; 
Wetherell & Company, $10,607; Minneapolis 
Steel and Machinery Company, $16,213; Illi- 
nois Bridge Company, $8,700; J. C. Slack, 
$11,631; Minneapolis Bridge and Iron Com- 
pany, $12,210; Security Bridge Company, $14,- 
670; Hewett Bridge Company, $16,902.—David 
M. ‘Wood, County Clerk and Recorder. 

Freehold, N. Y.—At the meeting of the 
Monmouth County Board of Chosen Free- 
holders at Freehold, bids for improving wie 
Oceanic bids were opened. Bids were invited 
on three different specifications: Frst, yellow 
pine planking and steel stringers; second, 
substitute oak instead of pine; third, sub- 
stitute oak or pine in place of steel string- 
ers. The bids were as follows: Lewis M. 
Foster, Atlantic Highlands, No. 1, $23.237; 
Yo. 8, $19,907. Monmouth Contracting Com- 
pany, Atlantic Highlands, No. 1, $22,700; No. 
2, $24,400; No. 38, $16,775. Owen J. Malee, 
Long Branch, No. 1, $18,000; No. 3, $12,774. 
John Youmans, Oceanic, No. 1, $15,800; No. 
2, $17,500; No. 3, 14,500. Ambrose Matthews, 
ted Bank, No. 1, $19,370; No. 8, $14,210. F. M. 
Stillman, Jersey City, No. 1, $24,240: No. 2, 
$26,950; No. 8, $18,100. “‘% Schwiers & 
Sutton Co., ‘New York, No. $19,550; No. 2, 
$21,155; No. 8, $15,440. Baie! Construction 
and Engineering Co., New York, or 1, $21,- 
145; No. 2, yt 268; No. 3, $15,3 64. C. W. 
Dean & Co., ww & York, No. 1, $15,274; No. 
2, $16,843; No. ,» $10,994. B. A. Van Brunt, 
Sea Bright, foe - $19,933.40; No. 3, $14,400. 
C. W. Dean & Co. are the lowest bidders. 

Asbury Park, N. J.—E. Keeler Company, 
Williamsport, Pa., has been awarded contract 
for internal furnace boiler, 200 horsepower, 
at $2,930; the Dover Boiler Works, Dover, 
N. J., bid $3,195; N. W. Reed, Philadelphia, 
Pa., $3,420; James Beggs & Company, New 
York City, $3,425; Edwin Burham, New York 
City, $3,645; Thos. C. Basshor; Baltimore, 
Md., $3,647; Philadelphia Iron Works, Phila- 
delphia, Pa., $3,654; A. D. Granger & Com- 

pany, New York City, $4,427.—John L. Coffin, 
emertatentont, Department of Water and 
Streets. 

Brewster, N. Y.—M. J. Drummond & Com- 
pany were awarded the contract by the vil- 
lage for furnishing cast-iron water pipe, 
special castings, gates and gate boxes. 

S. Mersick & Company, New Haven, 
Conn., secured the contract for furnishing 
lead and gate packing.—T. H. McKenzie, En- 
gineer. 

Lockport, N. Y.—Council has awarded the 
contract for furnishing power for the new 
water works station at Tonawanda to the 
Tonawanda Light and Power Company; the 
contract is for five years, and the price is 
based on the amount of water pumped; it 
is worth about $6,000 a year. 

New York, N. Y.—Emanuel Rosenberger 
was the lowest bidder for the completion of 
the new municipal lodging house for the De- 
partment of Public Charities; $220.000. 

North Olean, N. Y.—Dugan & Keenan were 
low bidders on paving Union street, at $40,- 
110.31, not including moving and relaying old 
street car track, which will probably not be 
done, as the traction company contemplates 
laying an entirely new track, and on which 
Dugan & Keenan bid 10 cents per foot; other 
bids were received as follows: Kushequa 
repressed brick, on broken stone concrete, 
being bid on by all firms except J. C. Swan- 
son & Co., and James Nixon, who bid on 
Jamestown repressed: G. I. Vedder, $57,619; 
Hassam Paving Company, $44,233; Morrison 
& Harris, $45,733; J. F. Kirwin & Co., $43,036; 

Cc. Swanson & Co., $40,523; W. H. Simpson, 
$42 439; R. W. Henson, $42,614; S. C. Hull, 
$43,704: Wisdom Paving Company, $47.008; 
Franklin Construction Company, $49,690; 
MeNicoll & O’Connor, $49,523; Hageman, Mil- 
ler & Hageman, $42,440; James Nixon, $46,- 
928.—_Knight & Hopkins, Rome, Engineers. 

Rochester, N. Y.—Bids for asphalt revairs 
were as follows: F. C. Lauer & Sons Com- 
pany, $1.26 per square yard for asphalt resur- 
facing and 70 cents for concrete; Rochester 
Vulcanite Pavement Company, $1.23% for 
asphalt.and 70 cents for concrete; Whitmore, 
Rauber &  Vicinus, $1.24 for asphalt and 65 
cents for concrete; the estimate is for 27,500 
square yards of asphalt and: 300.000 square 
—— of concrete; the Vulcanite Company is 
low bidder. 

For the corporation cocks, H. Mueller Man- 


tract by the village for boring an artesianufacturing Company, of New York, and Sam- 
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uel Sloan & Company, of Rochester, put in 
the same bids; the contract was let to the 
Sloan company. 

For the street lighting the Rochester Rail- 
way and Light Company bid 8 cents per 
lamp per night. 

Schenectady, N. Y.—The Board of Contract 
and Supply has awarded the Mueller Manu- 
facturing Company, of New York, the only 
concern to enter a bid on all material speci- 
fied, the contract to supply the curb boxes, 
gate boxes, gate valves, etc. Charles Millar 
& Son, of Utica, was awarded the contract 
for the cast-iron piping, and the Rensselaer 
Manufacturing Company bid lowest on 25 
double nozzle fire hydrants, securing the 
contract for $1,325. Other bidders. were the 
Ludlow Valve Company, of Troy; the Eddy 
Valve Company, of Waterford; Farnau 
Brothers, of Cleveland; the Warren Foundr$ 
and Machine Company, of New York; the 
United States Cast Iron Pipe and Foundry 
Company, of New York; the Glanber Brass 
Manufacturing Company, of Cleveland; the 
Goulds Manufacturing Company, of Seneca 
Falls; and the Donaldson Iron Company, of 
Emaus, Pa. 

Syracuse, N. Y.—Submitting a bid more 
than $6 a ton less than the lowest bid of a 
year ago, the Charles Millar & Sons Com- 
pany, of Utica, was the successful bidder for 
furnishing 400 tons of iron pipe, for which 
proposals were opened by the Board of Con- 
tract and Supply. The price offered was 
$23.85 a ton. A year ago the city paid $30 a 
ton. Other manufacturers and dealers who 
submitted prices were the United States Cast 
Iron Pipe Company, of New York, $25; Pierce, 
Butler & Pierce, of Syracuse, $26.85; Donald- 
son Iron Works, of Emaus, Pa., $25.60; and 
the Camden Iron Works, of Philadelphia, Pa., 
$26.20; all prices were for the pipe delivered 
on board the cars at Syracuse. The amount 
and sizes of pipe to be supplied the Bureau 
of Water is as follows: 130 tons of 12-inch, 
70 tons of 10-inch, 128 tons of 8-inch, 92 tons 
of 6-inch and 6 tons of 4-inch. 

Bids were received for the supply of 40,000 
pounds of cast-iron special castings for the 
use of the Bureau of Water, as follows: 
Charles Millar & Sons Company, $0.025 per 
pound; Donaldson Iron Works, $0.0250; United 
States Cast Iron Pipe Company, $0.02625; 
Pierce, Butler & Pierce, $0.0256; Camden 
Iron Works, $0.02625. 

So complicated was the mass of bids sub- 
mitted for furnishing supplies to the Board 
of Education that the Board was unable to 
complete the tabulation of the proposals. 

The lowest bids submitted to County Pur- 
chasing Agent Frank X. Wood for a quantity 
of iron pipe were put in by Pierce, Butler & 
Pierce; for 400 feet of 6-inch flange pipe the 
bid was $35 a ton, and for 2,400 feet of bell 
and spigot pipe the bid was $25.625 a ton; 
the pipe is to be used at the Penitentiary 
to carry water used in the institution from 
a spring to a standpipe. 

Waterloo, N. Y.—The Village Board has 
awarded the contract for lighting the streets 
of Waterloo to the Geneva-Seneca Electric 
Company, Geneva, N. Y., for a term of five 
years; the contract will take effect May 
1, 1908, and provides for 28 are lamps at $70 
each a year, and 113 incandescent lamps at 
$18 per lamp per year. The company will 
install new lamps and apparatus, work on 
which will begin at once.—F. C. Blintyon, 
New York City, Manager; J. E. Sliney, Ge- 
neva, Chief Engineer. 

Sheyenne, N. D.—Contracts were let for a 
two-story, four-room school building for this 
district as follows: H. E. Allen, Fargo. gen- 
eral contract, $10,598; E. J. Harrington, 
Fargo, heating, $1,975.—J. E. Johnson, Clerk. 

Cleveland, O.—The Standard Contracting 
Company has the contract for the deck ex- 
tension at Erie, Pa., at $128,000. 

Norwalk, 0.—G. W. Herring & Sons, Mans- 


field, were low bidders for Woodlawn ave- 
nue paving, at $16,072.76, as follows: 8,100 
square yards excavating. at 22 cents; 8,100 


square yards crushed stone foundations, 6 
inches deep, 27 cents; 8,100 square yards 
2-inch sand cushion, 5 cents; 8,100 square 
yards “Metropolitan block, 97 cents; tar 
filler, 15 cents; 6,006 lineal feet 4x20 
curbing, 36 cents; 325 lineal feet head- 
ers, cut from old crosswalk stone, 10 cents; 
18 catchbasins and inlets, $24; inlets, duplex 
No. 2, or approved pattern; wages of com- 
mon labor, $2 per day; teams, $4; other bids 
were: James Quinn, Norwalk, $16,122.10: 
A. J. Stough, Mansfield, $16,346.85; Ralph W. 
Brown, Norwalk, $16,798.72; me oo 
Company, Blyria, $17,588.4 Ww. Ray- 
mond & Co., Galion, $19, 48 35.—T. Hb. Kel- 
logg, Clerk, Board of Public Service. 

Toledo, O.—Bids for paving four streets 
were received, as follows, by the Board of 
Public Service; from three to eight con- 
tractors placed bids on each street, and the 
figures, though not yet analyzed, indicate 
that the prices range about 10 per cent. lower 
than formerly; the bids follow: 

For the paving of Mulberry street, Sher- 
man to Spring, the City Engineer’s estimate 
is $19,961.75. The bidders are Charles F. 
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Peters & Son, M. F. O’Sullivan, Russell & 
Jennison, Ohio Paving Company, Bolan & 
Holland, Garrigan Brothers, and H. P. 
Streicher. 

Libby street, Detroit avenue to the west- 
erly end of Libby street, estimated cost 


$9, "or 50. The bidders are H. P. Streicher, 
W. & J. J. Leith, M. F. O’Sullivan, Henry 
MARR Russell & Jennison, McKinney 


Brothers, Ohio Paving Company and Garri- 
gan Brothers. 

Sylvan avenue, Bancroft to Fitchland, es- 
timated cost, $9,709.75. Bids were received 
from Garrigan Brothers, M. F. O’Sullivan, 
Henry Sheehan, Russell & Jennison, McKin- 
ney Brothers, Ohio Paving Company, Boland 
& Holland, and H. P. Streicher. 

Alley east of Collingwood, from Boston 
street to Victoria place; estimated cost, $2,- 
304.25. Bids were made by W. H. & J z 
Leith, McKinney Brothers, and Ohio Pav- 
ing Company. 

Youngstown, O.—John Gill & Son, Citizens’ 
Building, Cleveland, are low bidders, at $846,- 


281, for erecting Mahoning County Court 
House. 

Bartlesville, Okla.—R. J. & W. M. Boyd 
Construction Company, Kansas City, Mo., 


were low bidders, and were awarded con- 
tract, for furnishing material and extending 
sanitary sewer system to McDaniels & Over- 
lees Addition, at $29,979, as follows: Trench- 
ing, 8-inch by 4-foot to 8-inch by 16-foot, in- 
cluding 12-inch by 10-foot and 10-inch by 
16-foot, 14 to 79 cents; 2,600 cubic yards 
rock, $2.60; 2,500 feet 8-inch tile, laid, 27 
cents; 6,000 feet 10-inch, 30 cents; 3,500 feet 
12-inch, 88 cents; 85 6-foot manholes, $15; 
other bids were the W. S. Sherman Machin- 
ery Company, Ne a City, -“~ 730; Wm. 
F. Hall, Clinton, Mo., $32,840. 25; James Ker- 
lin, Bartlesville, $37,819.7 753 General Construc- 
‘tion Company. Bartlesville, $33,253.45; Ray H. 


‘Clark, Coffeyville, Kan., $33,447.10; E. A. 
Hanna and W. F. Clark, Ochelata, $40,923.94: 
‘'T. W. Roberts, Independence, Mo., $31,547.75; 
R. S. Gilfillan, Bartlesville, $30,587; V. G. 
Earley, Oklahoma City, $32,757; Stanton & 
Yale, Coffeyville. $31,855; Matt & O’Brien, 


Independence, Mo., $31,296.50.—E. C. D. Yar- 
mett, City Engineer. 

Oklahoma City, Okla.—The Dimmick Pipe 
Company. St. Louis, Mo., has been awarded 
the contract for furnishing 895 tons of cast- 
iron pipe at $27.85 per ton, and ten tons of 
bell and spigot castings at 3 cents per pound. 
to be used in the extension of water works 
system; estimated cost of system, $50,000. 

McKeesport, Pa.—The new bridge of the 
McKeesport & Port Vue Bridge Company 
cacross the Youghiogheny river at Walnut 
street and Fifteenth avenue, will be built 
by the American Bridge Company, which has 
the contract to build the new structure, and 
is to be completed by next June, at a cost 
of $175,000. President G. F. Myer let the 
contract to the Dravo Contracting Company 





to build the reinforced concrete footwalks 
on the bridge; they will be built of con- 
crete slabs 7 feet long, 4 inches thick, 3 


feet wide, with a surface of 1-inch coating of 
graniteletic. The structure will be built of 
iron, steel, stone and concrete. 

Philadelphia, Pa.—Director Clay, on Feb- 
ruary 11, opened proposals for the overhaul- 
ing and repairing of the power plant in the 
City Hall and for the furnishing of a large 
quantity of electrical supplies; construction 
of a van station at Eleventh and Wharton 
streets; construction of ballot box racks in 
the City Hall and the building of a retaining 
wall at the fire house, Sixty-third street and 
Lancaster avenue. The whole will cost about 
$30,000; upwards of 100 bids were received. 

Memphis, Tenn.—Contracts have been 
awarded H. J. Roper for paving Union ave- 
nue, the work to cost not more than $11,- 
801.50: H. W. Brennan was given the con- 
tract for paving Belvedere boulevard, the 
work to cost $4,077; Roach & Manigan se- 
cured the North Montgomery street con- 
tract, at $3.710: H. W. Brennan was given 
the contract for Gaston avenue, at $3,497; 
also the College and Pine streets contracts, 
the first costing $2.653, and the second $1,- 
£83.20. All concrete bids have been thrown 
out as unsatisfactory. H. W. Brennan was 
given the contract for crushed stone. The 
only lumber bid, submitted by the Campbell 
Lumber Company, was rejected. The Mem- 
phis Brick Supply Company was given the 
contract for building brick. M. Larkin was 
given the contract for light and heavy con- 
erete sidewalk work. J. W. Cunningham 
was given the contract for feeding city pris- 
oners. The Consumers’ Ice Company was 
given the contract for supplying the hospital 
with ice. Matt Monaghan & Co. was given 
the contract for supplying the city hospital 
with bread. 

Fairmount, W. Va.—The contract for pav- 
ing Ogden avenue, at a cost of about $3,000, 
will be awarded by Council probably to H. C. 
Brooks. the lowest bidder. 

Superior, Wis.—Charles Roberts has the 
contract, at $42.05 per foot, for digging a 
200-foot well for the new county asylum. 
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PERSONALS 


Hae, Perry T. W., Superintendent of 
Water Works of Middletown, Conn., has 
been re-elected by the Water Commission 
at a salary of $1,200 per annum, and 
Samuel Stearns, Secretary, salary $800; 
Thomas W. McDowell and William Dun- 
can have been appointed Water Commis- 
sioners by Mayor Russell to succeed Will- 
iam J. Trevithick and Thomas Kelly, w hose 
terms expired. 

Jackson, W. W., Engineer of Wcdeins 
nance of Water Supply, Columbus, O., and 
Messrs. Hering & Fuller, Consulting En- 
gineers, have been re-engaged by the Board 
of Public Service. 

Lipsy, Cyrus A., Everett, Mass., who for 
twelve years has been Superintendent of 
Sewers and was for two years Superin- 
tendent of Streets, has been chosen Super- 
intendent of Streets, succeeding Lindsey 
R. Woods, resigned. Mr. Woods was both 
Superintendent of Streets and Superintend- 
ent of the Water Supply last year, and he 
will continue in the capacity of Water Su- 
perintendent, which position he filled for 
eight years previous to 1907. 

MACFARLAND, H. B. F., President of the 
3oard of Commissioners of the District of 
Columbia, recently delivered addresses on 
the National Capital before the Merchants’ 
Club of Boston, Mass., and the Manufac- 
turers’ Association of New York City. 

Moutton, A. S., Superintendent 
Water Works of Willimantic, Conn., 
been reappointed. 

Nicnots, O. F., Consulting Engineer to 
the Department of Bridges of New York 
City, and formerly Chief Engineer of that 
department, died at his home in Brooklyn, 
N. Y., Feb. 4. Mr. Nichols was graduated 
from Rensselaer Polytechnic Institute in 
1868, and his first professional duty was in 
connection with the laying out of Prospect 
Park, in Brooklyn. 

Payette, Louis, Alderman of Montreal, 
Canada, has been elected Mayor of the city 
over P. H. Roy and succeeds Mayor H. A. 
Ekers, who was promoted from Alderman 
two years ago. 

RoBerTson, JOHN L., Mayor of Flora, 
Miss., died recently of apoplexy. 

Sc a. W. R, Alderman of 
Bishopville, S. C., has been elected Mayor 
to succeed J. Ed. Stuckey, resigned, and 
L. W. Morse, as Alderman. 

SEEDENBURG, EMANUEL B., senior mem- 
ber of the contracting firm of Seedenberg 
& Finse, of Altoona, Pa., and former Chief 
of Police and Councilman of the city, died 
recently from cancer of the stomach, aged 
years. 

SMITH, Ropert A., Mayor of St. Paul, 
Minn., for over seven different terms, who 
has held public office for forty-five years, 
has gone to Southern California for his 
health, and during his absence Assembly- 
man H. G. Haas, President of the Council, 
is Acting Mayor; Mayor Smith will not be 
a candidate for re-election, being over 80 
years of age; his record of public life is in 
brief as follows: Two years Auditor of 
Warwick County, Indiana; three --ears sec- 
retary to the Territorial Governor of Min- 
nesota; Territorial Librarian; twelve years 
Treasurer of Ramsey County; four vears 
in the Board of Aldermen; two years as 
Representative in the Legislature; four 
years State Senator; four years Postmas- 
ter.of St. Paul; fifteen years Mayor of St. 
Paul; he was defeated in but one Mayor- 
alty campaign. 

SPooNER, ALLEN N., Assistant Engineer 
of the Department of Docks and Ferries, 
has been named as Commissioner to suc- 
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ceed John A. Bensel, who has been elected 
President of the Board of Water Supply 
of the city as successor to J. Edward Sim- 
mons. 

Woo.tey, W. Tuomas, Auburn, N. Y., 

has succeeded J. Walter Ackerman as City 
Engineer; Mr. Wooley is a graduate in 
civil engineering of the Rensselaer Poly- 
technic Institute, Troy, N. Y., class of 
1900. 
_ Wricut, George A., Mayor of Big Rap- 
ids, Mich., is not a citizen of the United 
States, having been born in Canada, and, 
failing to take out his second papers, al- 
though he took his first papers out in 1888, 
and is entitled to vote; the discovery was 
made by U. S. Naturalization Examiner 
Roethe, of Detroit. 

Mayors were elected in 
Canada, recently as follows: 

Antigonish, A. G. McDonald; Amherst, 
A. G. Robb; Bridgetown, Wm. D. Lockett; 
Bridgewater, Dugald Stewart, M.D.; Canso, 
C. Whitman; Dartmouth, Thos. Notting; 
Digby, Mayor Hayden; Dominion, Fred J. 
Mitchell; Glace Bay, John C. Douglas; Hans- 
port, D. F. Faulkner; Hawkesbury, W. B. 
Webster, M.D.; Liverpool, D. C. Mulhall; 
Louisburg, W. W. Lewis; Lunenberg, Allan 
R. Morash; New Glasgow, Arch McColl; 
North Sydney, F. L. Kelly; Pictou, J. Smith 
Grant; Port Hood, Dr. M. Chisholm; Parrs- 
boro, Daniel K. Holmes; Shelburne, John 
Hood; Stellarton, Mayor Mahoney; Sydney 
Mines, Angus Stewart; Stewiacke, Alfred 
Dickie; Wolfville, W. M. Black; Windsor, 
Arthur Armstrong; Yarmouth, S. C. Hood. 


Nova Scotia, 


TRADE NOTES 


Cast Iron Pipe—Chicago. Foundrymen 
believe a large amount of business is 
held back in hope of a further reduction 
in prices and that therefore a more set- 
tled state of values would stimulate buy- 
ing. Quotations: water pipe, 4-inch, $30; 
6 to 12-inch, $29; 16-inch and up, $28, 
with $1 extra for gas pipe. San Fran- 
cisco. Outlook for the year considered 
favorable. The high pressure water sys- 
tem will require $3,000,000 worth of pipe 
and $1,000,000 special castings and valves. 
Quotations: 4-inch, $39.50; 6 to 12-inch, 
$38.50. Birmingham. Specifications for 
Cuban points expected at an early date. 
Prices are believed to have been main- 
tained at recent lettings. Quotations: 4 
to 6-inch, $28; 8 to 12-inch, $26; over 12- 
inch, average $25, with $1 extra for: gas 
pipe. New York. Low prices being made 
are the dominating cause for increase in 
business. Among the contracts awarded 
last week are the following: 400 tons. for 
Yonkers, N. Y., at $23.guv, delivered; 1,000 
tons for Newark, N. J., at $23.65, for 4 
to 6-inch, and $23.20 for 12 to 20-inch, 
delivered, with 2 1-2c. per lb. for specials: 
200 tons for Schenectady, N. Y., at $23.85, 
for 6 and 8-inch, and $24.85 for 4-inch, 
delivered; 3co tons for Brewster, N. Y., 
for 4 to 8-inch, at $25, delivered. New 
Britain, Conn., has opened bids for 8,000 
tons, on which the lowest price named 
was $24.60, delivered, but the actual 
award of the contract was to await the 
placing of bonds, which is expected to be 
accomplished very shortly. Quotations: 
Carload lots, $25 to $25.50 per ton. 

Pig Lead.—The market is dull and 
quiet, but firm in New York, where 
prices remain at 3.75c for large lots. In 
St. Louis the pe i is easier at 3.65c. 
The London market closes at the lowest 
figure of the year, £14 per long ton. 

Cable Company Plant Damaged.—Fire 
in the plant of the Electric Cable Com- 
pany, Bridgeport, Conn., on February 17, 

caused a loss of about $70, 000, the prin- 
cipal damage being to machinery. One 
of the two buildings of the company was 
burned. 
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Pumping Engine Accepted.—Aifter a 
satisfactory test the District Government 
has accepted the new vertical triple-ex- 
pansion pumping engine which was re- 
cently installed in the District pumping 
station. Under the terms of the contract 
the engine must run successfully for one 
year before it is finally accepted. The 
engine is one of the largest in the United 
States, having a capacity of 30,000,000 
gallons daily. Its cost was $80,000, one- 
fourth of which has been paid, the re- 
mainder to be paid at the end of the year 
of trial. The contract for the engine was 
awarded a year and a half ago to the 
Allis-Chalmers Company, of Milwaukee, 
Wis. 

Freight Rates on Asphalt.—Notwith- 
standing the willingness of transconti- 
nental lines to maintain a rate of 50 cents 
a 100 pounds from California asphaltum 
producing points to territory east of Chi- 
cago and allow Eastern lines a proportion 
of a minimum rate of 75 cents a 100 
pounds, Eastern lines demand that the 
50-cent rate be canceled and that the 
following rate be paid from territory east 
of Chicago: To Cincinnati, Detroit and 
common points, 60 cents a 100 pounds; 
Pittsburg, Buffalo and common points, 
60 cents a 100 pounds; New York, Bos- 
ton and common points, 65 cents a 100 
pounds. Eastern lines claim that under 
the 50-cent rate they have been deprived 
of shipments of asphaltum from the At- 
lantic seaboard to points in the Middle 
and Western States. Such shipments 
come from the island of Trinidad, and 
Eastern lines contend that the rates from 
California are sufficiently low to meet 
the competition from Trinidad. 

New Combination Wagon.—John G. 
Reichstetter & Sons, South Orange ave- 
nue, Newark, N. J., have made and de- 
livered to the city a new combination 
hose and chemical wagon for the Fire 
Department. It is a differently arranged 
wagon from any now in the Department. 
Instead of carrying an extension ladder 
and hooks on the sides as on other com- 
bination wagons, this equipment rests 
upon iron fastenings suspended several 
feet above the body. The wagon cost 
$1,775. It weighs 2,000 pounds, carries 
T,0co feet of hose, a sixty-gallon chemical 
tank, fifty feet of chemical hose and an 
extension ladder twenty feet in length. 

Water Plant Sold.—Raftsman’s Water 
Company, Curwensville, Pa., which con- 
trols the water supply of the town, has 
been sold. The company was owned 
principally by the Patton family. The 
late General John Patton and the late 
Senator A. E. Patton were the original 
movers in giving the town a water sup- 
ply. The purchasers are H. G. Heidrick, 
T. F. Bradenbaugh and W. H. Fishel, of 
Millersburg, Pa. The price is reported 
as $47,000. 

Power Company Report.—The annual 
report of the Potomac Electric Light and 
Power Company, of Washington, D. C., 
for the year 1907 has been submitted to 
the U. S. Senate. It shows a gross reve- 
nue of the company for the year to have 
been $1,168,280.21, the amount received 
for private arc and incandescent lighting 
being $789,724.30; for public are lighting, 
$108,418.14, and for power, $216,353.26. 
The operating expenses were $554,393.33; 
interest on the funded debt, $207,238.91. 
The surplus, before paying dividends and 
not allowing for depreciation, is renorted 
as being $406,547.97. The estimated value 


of the company’s pronerty December 31, 
1907. was $0,250,000. ~The paid-up capital 
stock is $5,000,000, and the total amount 
of indebtedness is $4,250,100. 
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INCORPORATIONS 


Connecticut River Transmission Company, 
3oston, Mass.; electricity; capital, $10,000. 
President, C. Arthur Fiske; Treasurer, Wil- 
liam W. Brooks. 

Oavis-Ewing Concrete Company, Bloom- 
ington, Ill.; general contracting work; cap- 
ital, $6,500. Incorporators: Reuben B. Proth- 
ero, James E. Ewing, B. A. Franklin. 

Delaware Construction Company, Sidney, 

N. Y.; contracting and construction; capital, 
$10,000. Incorporators: Martin L. Siver, 
Robert W. Siver, Leona H. Siver, Sidney, 
Now; 
Dowling-Faas Construction Company, 1411 
Berger Building, Pittsburg, Pa.; to engage 
in general contracting. Incorporators: Louis 
EK. Dowling, Frank W. Faas and Thomas 
Parker. 

Gas and Electrical Service Company, Rock- 
ford, Lll.; to manufacture gas and electrical 
devices; capital, $100,000. Incorporators: T. 
Walter Pitcher, Clarence Carson, R. F. 
Locke. 

Hancock and Lake Linden Traction and 
Power Company, Portland, Me.; traction and 
power lines; capital, $800,000. President, 
J. E. Manter; Treasurer, C. E. Eaton; Clerk, 


M. W. Baldwin, all of Portland. 
Hill-Ray Engineering Company, Boston, 
Mass.; engineering; capital, $60,000. Presi- 


dent and Treasurer, Walter L. Hill, Arling- 
ton; Clerk, William T. Ray, Somerville. 

Holland Electric Pump and Engineering 
Company, New York, N. Y.; to manufacture 
electric pumps, motors and machinery; cap- 
ital, $60,000. Incorporators: Eugene EK. Hig- 
gins, 8 East Washington Square, New York; 
Leonard L. Wetmore, Englewood, N. J.; 
Frank W. Walton, Newark, N. J. 

Mississippi Valley Interurba Railway 
Company, Springfield, Ill.; to operate a rail- 
way from Springfield, Ill., to Murphysboro, 
Ill.; capital, $1,000,000. Incorporators: John 
E. Melick, James H. Ward, George W. Wat- 
son. 

Monticello Water Works Company, Monti- 
cello, Wis.; capital, $3,500. Incorporators: 
Gerrit Kooreman and others. 

Municipal Contracting Company, Musko- 
gee, Okla.; to do paving and sidewalk build- 
ing. Incorporators: H. S. Moore and others. 

National Rapid Transit Company, Seattle, 
Wash.; capital, $10,000,000; by T. O. Abbott, 
Seattle, and W. J. McFarland, F. W. S. 
Brookes, P. P. Medina, A. D. Hart, Daniel 
Hanley, W. D. Valentine, all of San Fran- 
cisco, Cal. 

United States Electric Rock Drill Com- 
pany, Philadelphia, Pa.; capital, $300,000. 
Incorporators: T. H. Carmichael and Rob- 
ert A. Towden, Philadelphia; James A. Long- 
street, Germantown, Pa. 

Universal Crusher Company, Cedar Rap- 
1ds, Ia.; capital, $100,000. Incorporators: A. 
H. Newman, President; Henry Rickel, Vice- 
President; I. L. Mitchell, Secretary-Treas- 
urer; E. L. Velde, Manager. 

Weldon Contracting Company, Rahway, 
N. J.; general contracting business; capital, 
$25,000. Incorporators: William H. Weldon, 
Rahway, N. J.; William H. Weldon, Jr., Ro- 
we N. J.; Frank E. Weldon, Scotch Plains, 


West Chester and Wilmington Electric 
Railway Company, Wilmington, Del.; capital, 
$200,000. Inecorporators: Thomas E. O’Con- 
nell and C. P. Faucett, West Chester, Pa.; 
F. Harvey Day, M. D. Talleyville, Del.; Isaac 
= ees and Howard D. Ross, Wilmington, 

el. 
Wooster Gas and Fuel Company, Wooster, 
O.; capital, $30,000. Incorporators: M. J. 
Buch, Wm. Elk and others. 


Civil Service Examinations 


Superintendent of Road Construction.—The 
United States Civil Service Commission an- 
nounces an examination, March 29, to fill 
a vacancy in the position of Superintendent 
of Road Construction, at $4 to $7 a day, 
Office of Public Roads, Department of Ag- 
riculture. Application Form 1312. 

Roller Operator.—The United States Civil 
Service Commission announces an examin- 
ation, March 25, to fill vacancies in the 
position of roller operator, at a salary of 
$3 to $4 a day, in the Office of Public 
Roads, Department of Agriculture. Appli- 
eation Form 1093. 

Perspective Draftsman.—The United States 
Civil Service Commission announces an ex- 
amination, March 25-26, to fill a vacancy 
in the position of perspective draftsman, 
$1,800 per annum, Office of the Supervising 
Architect, Treasury Department. Applica- 
tion Form 1312. 

Superintendent of Engineering Construcezron 
and Plumbing.—The United States Civil 
Service Commission announces an exam- 
ination, March 25, to fill a vacancy in the 
position of draftsman, qualified in engi- 
neering construction and supervision of 
plumbing installation, at $6 per day, Im- 
migration Service, Ellis Island. Applica- 
tion Form 1312- 
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Proposals 


ASPHALT RESURFACING 


Chattanooga, Tenn., Feb. 19, 1908. 

Sealed proposals, directed to the Board of 
Public Works, will be received at the office 
of the Board, City Hall, Chattanooga, Tenn., 
until 2:30 p.m. March 10, 1908, for resurfacing 
with asphalt parts of Market, Sixth and Wal- 
nut streets; approximate quantities of resur- 
facing, 10,334 square yards; and brick gut- 
ters, 807 square yards. For blank form for 
proposal and specifications, including form 
of contract and bond, address Robert Hooke, 
City Engineer. A certified check for $2,000, 
payable to T. J. Gillespie, City Treasurer, 
must accompany each bid. Bond required of 
successful bidder of one-half estimated 
amount of contract. 

The right is reserved to reject any or al! 


bids. 
H. F. VAN DUSEN, 
(8-9) Chairman. 
FURNISHING AND LAYING SEWER PIPE 
AND BUILDING SEWAGE DISPOSAL 
WORKS 


Auburn, N. Y., January 27, 1908. 

Sealed proposals will be received by the 
Mayor, Hon. C. August Koenig, until 8 p.m., 
March 17, 1908, for the construction, first, 
of sewers and appurtenances thereto; second, 
for the construction of a disposal works for 
said sewer system. The sewers to consist 
approximately of the following: 14-700 feet of 
8-inch, 11,300 feet of 10-inch, 6,000 feet of 
12-inch, 3,600 feet of 15-inch, 300 feet of 18- 
inch, 1,250 feet of 20-inch. 


Excavation varies in depth from 5 to 18. 
feet. There will be approximately 16,000 


cubic yards of excavation, a part of the same 
being in solid rock. There will be about 
17,000 feet of 5-inch vitrified tile for house 
sewer connections to be laid from the main 
sewer to the curb line. There will also be 
laid in the main trench and underneath 
the main sewer, as ground water demands, 
subsoil drains about as follows: 20,000 feet 
of 4-inch, 6,000 feet of 6-inch, 7,000 feet of 
8-inch, 2,000 feet of 10-inch, 200 feet of 12- 
inch. All of the subsoil drain tile to be vitri- 
fied tile known as seconds. 84 manholes with 
an average depth of 9 feet; 12 flush tanks, 
12 lamp holes. 

The disposal work consist of reinforced 
concrete, septic tanks, and contact beds, and 
automatic appliances for dosing them. 

For the sewers a bond for an amount equal 
to double the gross amount of the contract, 
or a certified check for $5,000 will be re- 
quired of all bidders. For the disposal works 
a bond for an amount equal to double the 
gross amount of the contraca, or a certified 
check for $2,500 will be required of all bid- 
ders. The contract will be let in two sec- 
tions—Section 1 to consist of all sewers and 
appurtenances to the same, and Section 2 of 
the disposal works. Bidders may bid on 
either or both. The Common Council re- 
serves the right to reject any or all bids. 
Specifications, general plans and blank forms 
of proposal may be seen at the office of the 
City Engineer, W. Thomas Wooley (from 
whom further information may be obtained, 
and will be ready for distribution February 
15, 1908. J. S. HANLON, 

(6-11) City Clerk. 

CONCRETE PAVING 
Newbern, N. C., February 17, 1908. 

Pursuant to Section 55 of the Charter of 
the city of Newbern, as amended by Chap- 
ter 228, Private Laws of 1907, especially Sec- 
tion 7, the city of Newbern advertises for 
bids for concrete work on the sidewalks of 
the city, amounting to about twenty miles of 
sidewalk, more or less, full details of which 
may be had by application for plans and 
specifications. Bids are to be submitted for 
the work to be done by the square yard. 
All work to be done under the supervision 
of the City Engineer. Each bid must be ac- 
companied by a certified check for $500 as 
guarantee of the bidder for entering the 
contract according to the terms of his bid. 
When contract is executed and signed the 
accepted bidder will be required to give a 
$10,000 bond for faithful performance of the 
contract. Work on the contract must com- 
mence within thirty days of the acceptance 
of the bid, and all bids must state the rate 
at which it is proposed to perform the con- 
tract. Bids will be opened on the 19th day 
of March, 1908. The city reserves the right 
to reject all bids submitted. 

F. T. PATTERSON, 
City Clerk. 


MUNICIPAL engineers, experts, chemists 
wanted for positions in all parts of the world; 
also openings for sales and technical men; 
write to-day. Hapgoods, 305 Broadway, New 
York, or 1010 Hartford Bldg., Chicago. 


WANTED—Men on every job where arti- 
ficial lighting or portable lights are required; 
liberal commission will be paid. A. M. C., 
care Municipal Journal and Engineer. 











